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MEMORANDUM 

FINANCIAL SERVICES 


DRAKENSTEIN 

MUNISIPALITEtT • MUNICIPALITY « UMASIPALE WASE 



TO 

Executive Mayor 

ATTENTION 

Mrs C Manuel 

FROM 

Executive Director: Finance 

ENQUIRIES 

Mr C Petersen 

OATE 

11 May 2011 

OUR REF. 



RE: TOP LEVEL SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN(SDBIP) 

1. Background 

Section 1 of the MFMA defines the SDBIP as : 

'a detailed plan approved by the mayor of a municipality in terms of section 53(l)(c)(ii) for 
implementing the municipality's delivery of services and the execution of its annual budget and 
which must include ( as part of the top layer) the following: 

(a) Projections for each month of- 

0) Revenue to be collected , by source;and 
(ii) Operational and capital expenditure, by vote; 

(b) Service delivery targets and performance indicators for each quarter'. 

Section 53 of the Municipal Finance Management Act prescribes that every municipality must 
adopt a Service Delivery and Budget Implementation Plan(SDBIP). 

The SDBIP gives effect to the Integrated Development Plan (IDP) and budget of the municipality. 
The budget gives effect to the strategic priorities of the municipality and is not a management or 
implementation plan. The SDBIP therefore serves as a 'contract' between the administration, 
council and community expressing the goals and objectives set by the council as quantifiable 
outcomes that can be implemented by the administration over the next twelve months. 

MFMA circular 13 requires that the draft SDBIP must be submitted to the Mayor within 14 days 
after the budget has been approved and that the Mayor must approve the SDBIP within the 28 
day period. Circular 13 as well as the Municipal Budget and Reporting Regulations prescribe the 
submission of a Top Level SDBIP to the Mayor. 

2. Discussion 

Templates were send to the various Directorates to complete their spending plan, on how they 
are going to divide their budget on capital projects for the next twelve months. The Top Level 
SDBIP for 2010/2011 was also circulated to the Directorates to gain inputs from them regarding 
their KPI's, if they are going to keep or discard KPI's. Most of the KPI's on our top structure are 
legislation requirements. Attie Butler from Ignite engaged with the different directorates and 
assist them with their Top Level SDBIP. 
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3. Recommendation 

That the Top Level Service Delivery and Implementation Plan (SDBIP), Operating and Capital 
Cashflows 2011/12 be approved. See attached SDBIP and cashflow projections. 





C Petersen 

Executive Director : Finance 



Drakenstein Municipality 


Cashflow per Department 2011/12 
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Original Opex 
Budget 

Original 
Capex Bu get 

Municipal Council 

July 

14,236,648.73 

1,966,801.13 

0.00 

Municipal Manager 

July 

0.00 

231,048.90 

0.00 

Strategic Services 

July 

80.63 

1,703,234.03 

0.00 

Corporate Governance 

July 

737,895.35 

3,883,512.68 

296,600.00 

Social Services 

July 

11,480,769.08 

19,772,039.10 

3,199,500.00 

Financial Services 

July 

114,946.95 

3,368,579.18 

0.00 

Infrastructure & Planning 

July 

71,340,325.73 

62,547,858.45 

597,000.00 


Sa| . , § ... 
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Municipal Council 

August 

14,806,114.67 

2,045,473.17 

0.00 

Municipal Manager 

August 

0.00 

240,290.86 

0.00 

Strategic Services 

August 

6,508.85 

1,771,363.39 

6,425.00 

Corporate Governance 

August 

876,489.16 

4,038,853.18 

417,542.00 

Social Services 

August 

12,718,319.84 

20,562,920.66 

4,105,800.00 

Financial Services 

August 

474,804.83 

3,503,322.34 

355,260.00 

Infrastructure & Planning 

August 

87,731,058.75 

65,049,772.79 

14,158,000.00 

Ir 5: 
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Municipal Council 

September 

14,806,114.67 

1,945,473.17 

0.00 

Municipal Manager 

September 

0.00 

340,290.86 

0.00 

Strategic Services 

September 

57,804.85 

1,571,363.39 

57,721.00 

Corporate Governance 

September 

1,521,627.16 

4,038,853.18 

1,062,680.00 

Social Services 

September 

13,893,070.17 

20,562,920.66 

5,280,550.33 

Financial Services 

September 

630,091.83 

3,703,322.34 

510,547.00 

Infrastructure & Planning 


98,731,167.25 

65,049,772.79 

25,158,108 50 

Municipal Council 

October 

15,375,580.62 

2,024,145.22 

0.00 

Municipal Manager 

October 

0.00 

349,532.81 

0.00 

Strategic Services 

October 

33,962.08 

1,639,492.75 

33,875.00 

Corporate Governance 

October 

2,267,889.98 

4,194,193.69 

1,791,291.00 

Social Services 

October 

13,844,484.93 

21,353,802.23 

4,900,714.33 

Financial Services 

October 

246,124.71 

3,838,065.51 

121,982.00 

Infrastructure & Planning 

October 

100,600,161.28 

67,551,687.13 

24,197,369.50 
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: 

Municipal Council 

November 

15,565,402.61 

2,050,369.23 

0.00 

Municipal Manager 

November 

0.00 

352,613.46 

0.00 

Strategic Services 

November 

80,088.15 

1,662,202.53 

80,000.00 

Corporate Governance 

November 

1,370,831.92 

4,245,973.86 

888,349.00 

Social Services 

November 

13,658,151.85 

21,617,429.42 

4,603,964.33 

Financial Services 

November 

134,000.33 

3,882,979.90 

8,325.00 

Infrastructure & Planning 

November 

101,470,424.13 

68,385,658.57 

24,124,388.00 


Approved: Mayor 

Date 
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Drakenstein Municipality 


Cashflow per Department 2011/12 



Municipal Council 
Municipal Manager 
Strategic Services 
Corporate Governance 
Social Services 
Financial Services 
Infrastructure & Piannin 




hesi 


WMMWM- 
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December 

December 

December 

December 

December 

December 

December 




15,579,277.61 

0.00 

325,088.15 

847,895.92 

13,556,351.85 

182,285.33 

101,013,686.13 


2,050,369.23 

352,613.46 

1,662,202.53 

4,245,973.86 

21,617,429.42 

3,882,979.90 

68,385,658.57 


Original 

13 875.00 
0.00 
325,000.00 
365,413.00 
4,502,164.33 
56,610.00 
23,667,650.00 



Municipal Council 
Municipal Manager 
Strategic Services 
Corporate Governance 
Social Services 
Financial Services 
Infrastructure & Planning 


January 

15,755,224.59 

2,026,593.25 

0.00 

January 

0.00 

355,694.12 

0.00 

January 

93,939.23 

1,584,912.32 

93,850.00 

January 

1,086,415.85 

4,297,754.03 

598,049.00 

January 

13,337,454.77 

21,881,056.60 

4,172,850.33 

January 

127,207.96 

4,077,894.29 

0.00 

January 

96,294,280.47 

69,219,630.02 

18,005,000.00 



Municipal Council 
Municipal Manager 
Strategic Services 
Corporate Governance 
Social Services 
Financial Services 
Infrastructure & Planning 


16,134,868.56 


0.00 

16,741.38 

1,294,493.73 

12,598,509.29 

130,273.21 

109,560,844.16 


2,129,041.28 

361,855.42 

1,630,331.90 

4,401,314.37 

22,408,310.98 

4,117,723.07 


0.00 
16,650.00 
794,359.00 
3,213,071.00 
0.00 


70,887,572.91 29,385,075.00 



Municipal Council 
Municipal Manager 
Strategic Services 
Corporate Governance 
Social Sen/ices 
Financial Services 
Infrastructure & Planning 


April 

16,704,334.50 

2,157,713.32 

0.00 

April 

0.00 

371,097.38 

0.00 

April 

94.60 

1,698,461.26 

0.00 

April 

1,280,799.54 

4,556,654.87 

763,013.00 

April 

14,183,469.05 

23,199,192.54 

4,466,780.00 

April 

134,871.09 

4,302,466.23 

0.00 

April 

126,611,257.18 

73,389,487.25 

43,605,755.00 





Date 
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Drakenstein Municipality 


Cashflow per Department 2011/12 



H 
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Original Revenue 
Budget 

Original Opex 
Budget 

2apex Budget 

Municipal Council 


May 

17,083,978.47 

2,260,161.35 


0.00 

Municipal Manager 


May 

0.00 

377,258.68 


0.00 

Strategic Services 


May 

96.75 

1,743,880.83 


0.00 

Corporate Governance 


May 

1,724,182.42 

4,660,215.21 

1,194 

628.00 

Social Services 


May 

15,458,572.89 

23,726,446.92 

5,521 

050.00 

Financial Services 


May 

137,936.34 

4,342,295.01 


0.00 

Infrastructure & Planning 



120,629,740.87 

75,057,430.14 

35,737 

750.00 

1 /v 
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Municipal Council 


June 

17,653,444.42 

1,702,907.39 


0.00 

Municipal Manager 


June 

0.00 

228,965.64 


0.00 

Strategic Services 


June 

99.98 

1,597,856.19 


0.00 

Corporate Governance 


June 

854,398.23 

4,018,189.72 

307 

192.00 

Social Services 


June 

18,803,307.65 

21,526,050.48 

8,534 

534.00 

Financial Services 


June 

142,534.22 

3,371,359.18 


0.00 

Infrastructure & Planning 


June 

101,816,368.90 

73,940,302.48 

23,615 

625.00 



Approved: Mayor 




Date 
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Drakenstein Municipality 


Cashflow per GFS Vote 2011/12 


Executive and council 
Budget and treasury office 
Corporate services 
Community and social services 
Sport and recreation 
Public safety 
Housing 
Health 

Planning and development 
Road transport 
Environmental protection 
Electricity 
Water 

Waste water management 
Waste management 



Original Revenue 
Budget 

Original Opex 
Budget 

Original Capex j 

July 

721,740.90 

3,284,975.78 

0.00 

July 

13,689,104.78 

3,051,179.10 

0.00 

July 

680,257.85 

5,065,873.28 

296,600.00 

July 

3,270,175.20 

1,789,382.25 

3,030,000.00 

July 

188,238.83 

4,360,658.18 

0.00 

July 

1,623,729.35 

3,865,297.50 

74,000.00 

July 

6,398,559.63 

8,792,172.38 

95,500.00 

July 

66.08 

508,521.08 

0.00 

July 

448,070.18 

2,549,771.33 

0.00 

July 

25,699.50 

6.745,372.20 

0.00 

July 

0.00 

0.00 

0.00 

July 

50,135,313.60 

39,416,853.00 

597,000.00 

July 

7,759,638.68 

4,804,781.33 

0.00 

July 

7,397,882.03 

4,642,497.30 

0.00 

July 

5,572,189.88 

4,595,738.78 

0.00 


97,910,666.45 

93,473,073.45 

4,093,100.00 



Executive and council 
Budget and treasury office 
Corporate services 
Community and social services 
Sport and recreation 
Public safety 
Housing 
Health 

Planning and development 
Road transport 
Environmental protection 
Electricity 
Water 

Waste water management 
Waste management 


750,610.54 

14,591,928.97 

902,971.16 

3,827,782.21 

195,768.38 

1,867,718.52 

6,826,982.01 

68.72 

465,992.98 

26,727.48 

0.00 

53,669,846.14 

13,470,024.22 

13,916,797.31 

6,100,077.47 

116,613,296.11 


3,416,374.81 

3.173.226.26 
5,268,508.21 
1,860,957.54 
4,535.084.50 
4,019,909.40 

9.143.859.27 
528,861.92 

2.651.762.18 
7,015,187.09 

0.00 

40,993,527.12 

4,996,972.58 

4.828.197.19 
4,779,568.33 

97,211,996.39 


0.00 

355.260.00 

503.967.00 

3.578.000. 00 
0.00 

256.000. 00 

271.800.00 
0.00 
0.00 
0.00 
0.00 

2.150.000. 00 

5.400.000. 00 

6.223.000. 00 

305.000. 00 

19,043,027.00 


ilMWfi)) 
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Executive and council 

September 

764,486.54 

3,316,374.81 

13,876.00 

Budget and treasury office 

Seplember 

14,747,215.9 7 

3,273,226.26 

510,547.00 

Corporate services 

September 

1,982,427.99 

5,418,508.21 

1,583,423.83 

Community and social services 

September 

2,883,252.21 

1,760,957.54 

2,633,470.00 

Sport and recreation 

September 

245,768.38 

4,535,084.50 

50,000.00 

Public safety 

September 

2,126,478.52 

4,019,909.40 

514,760.00 

Housing 

September 

8,496,432.01 

9,143,859.27 

1,941,250.00 

Health 

September 

10,068.72 

528,861.92 

10,000.00 

Planning and development 

September 

519,272.98 

2,601,762.18 

53,280.00 

Road transport 

September 

461,727.48 

7,015,187.09 

435,000.00 

Environmental protection 

September 

0.00 

0.00 

0.00 

Electricity 

September 

54,608,846.14 

40,993,527.12 

3,089,000.00 

Water 

September 

13,700,024.22 

4,996,972.58 

5,630,000.00 

Waste water management 

September 

22,998,797.31 

4,828,197.19 

15,305,000.00 

Waste management 

September 

6,095,077.47 

129,639,875,94 

4,779,568.33 

97,211,996.39 

300,000.00 

32,069,606.83 



Approved: Mayor 

Date 


Page 1 of 4 


Drakenstein Municipality 


Cashflow per GFS Vote 2011/12 





um 

111!!! 

H 

Executive and council 


October 

783,480.17 

3,447,7/3.84 

4,000.00 

Budget and treasury office 


October 

14,906,215.16 

3,545,273.43 

121,982.00 

Corporate services 


October 

2,814,034.31 

5,571,143.14 

2,399,683.83 

Community and social services 


October 

2,268,889.22 

1,832,532.83 

2,009,500.00 

Sport and recreation 


October 

283,297.93 

4,709,510.83 

80,000.00 

Public safety 


October 

1,965,357.70 

4,174,521.30 

291,650.00 

Housing 


October 

9,165,804.40 

9,495,546.17 

2,358,500.00 

Health 


October 

10,071.36 

549,202.76 

10,000.00 

Planning and development 


October 

498,068.79 

2,603,753.03 

14,153.00 

Road transport 


October 

827,755.46 

7,285,001.98 

800,000.00 

Environmental protection 


October 

0.00 

0.00 

0.00 

Electricity 


October 

55,572,253.69 

42,570,201.24 

2,070,875.00 

Water 


October 

16,772,909.77 

5,189,163.83 

8,392,500.00 

Waste water management 


October 

20,205,712.59 

5,013,897.08 

12,216,000.00 

Waste management 


October 

6,294,353.07 

132,368,203.60 

4,963,397.88 

100,950,919.33 

276,388.00 

31,045,231.83 



Executive and council 

November 

799,266.38 

3,491,573.51 

10,163.00 

Budget and treasury office 

November 

14,975,079.55 

3,585,955.82 

8,325.00 

Corporate services 

November 

1,885,166.25 

5,638,688.11 

1,465,700.33 

Community and social services 

November 

2,078,366.55 

1,856,391.26 

1,815,775.00 

Sport and recreation 

November 

405,307.78 

4,767,652.94 

199,500.00 

Public safety 

November 

2,151,295.76 

4,226,058.60 

456,925.00 

Housing 

November 

8,849,845.19 

9,612,775.13 

1,958,500.00 

Health 

November 

27.822.24 

555,983.04 

27,750.00 

Planning and development 

November 

559,890.06 

2,637,749.98 

70,000.00 

Road transport 

November 

1,428,098.12 

7,374,940.27 

1,400,000.00 

Environmental protection 

November 

0.00 

0.00 

0.00 

Electricity 

November 

57,438,889.54 

43,095,759.28 

3,277,000.00 

Water 

November 

12,408,871.62 

5,253,227.58 

3,925,000.00 

Waste water management 

November 

23,028,739.01 

5,075,797.05 

14,940,388.00 

Waste management 

November 

6,242,260.93 

5,024,674.39 

150,000.00 



132,278,898.98 

102,197,226.97 

29,705,026.33 
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Sill 

Executive and council 

December 

809,478.38 

3,491,573.51 

20,375.00 

Budget and treasury office 

December 

15,023,364.55 

3,585,955.82 

56,610.00 

Corporate services 

December 

1,352,668.25 

5,638,688.11 

933,202.33 

Community and social services 

December 

2,401,291.55 

1,856,391.26 

2,138,700.00 

Sport and recreation 

December 

525,807.78 

4,767,652.94 

320,000.00 

Public safety 

December 

1,744,370.76 

4,226,058.60 

50,000.00 

Housing 

December 

8,769,845.19 

9,612,775.13 

1,878,500.00 

Health 

December 

20,072.24 

555,983.04 

20,000.00 

Planning and development 

December 

789,890.06 

2,637,749.98 

300,000.00 

Road transport 

December 

3,593,098.12 

7,374,940.27 

3,565,000.00 

Environmental protection 

December 

0.00 

0.00 

0.00 

Electricity 

December 

56,611,889.54 

43,095,759.28 

2,450,000.00 

Water 

December 

9,508,871.62 

5,253,227.58 

1,025,000.00 

Waste water management 

December 

23,881,676.01 

5,075,797.05 

15,793,325.00 

Waste management 

December 

6,472,260.93 

5,024,674.39 

380,000.00 



131,504,584.98 

102,197,226.97 

28,930,712.33 



Approved: Mayor 
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Drakenstein Municipality 


Cashflow per GFS Vote 2011/12 



WiiOn'riluR 1' 



Original Opex 
Budget 

Original Capex 

Executive and council 


January 

802,726.60 

3,535,373.19 

4,000.00 

Budget and treasury office 


January 

16,149,275.95 

3,626,638.20 

0.00 

Corporate services 


January 

1,510,840.68 

5,756,233.09 

1,086,259.33 

Community and social services 


January 

2,174,633.89 

1,880,249.69 

1,908,840.00 

Sport and recreation 


January 

335,817.63 

4,825,795.05 

127,500.00 

Public safety 


January 

1,798,683.81 

4,277,595.90 

83,650.00 

Housing 


January 

8,853,885.99 

9,730,004.10 

1,878,500.00 

Health 


January 

16,073.12 

562,763.32 

16,000.00 

Planning and development 


January 

515,864.33 

2,621,746.93 

20,000.00 

Road transport 


January 

1,028,440.78 

7,464,878.57 

1,000,000.00 

Environmental protection 


January 

0.00 

0.00 

0.00 

Electricity 


January 

62,011,400.38 

43,621,317.32 

7,189,000.00 

Water 


January 

8,872,333.47 

5,317,291.33 

285,000.00 

Waste water management 


January 

16,427,989.44 

5,137,697.01 

8,241,000.00 

Waste management 


January 

7,196,556.80 

126,694,522.87 

5,085,950.91 

103,443,534.62 

1,030,000.00 

22,869,749.33 


wSBBm 

GBSI 
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Executive and council 


February 

823,973.02 

3,622,972.55 

6,000.00 

Budget and treasury office 


February 

15,537,910.75 

3,708,002.98 

23,592.00 

Corporate services 


February 

3,475,591.58 

5,891,323.05 

3,040,779.35 

Community and social services 


February 

2,827,488.56 

1,927,966.55 

2,555,290.00 

Sport and recreation 


February 

513,337.34 

4,942,079.27 

300,000.00 

Public safety 


February 

1,813,859.93 

4,380,670.50 

57,500.00 

Housing 


February 

9,061,967.58 

9,964,462.03 

1,918,500.00 

Health 


February 

74.89 

576,323.89 

0.00 

Planning and development 


February 

1,069,295.87 

2,689,740.84 

561,483.00 

Road transport 


February 

4,949,126.10 

7,644,755.16 

4,920,000.00 

Environmental protection 


February 

0.00 

0.00 

0.00 

Electricity 


February 

58,483,422.08 

44,672,433.40 

2,340,000.00 

Water 


February 

10,734,257.17 

5,445,418.84 

1,940,000.00 

Waste water management 


February 

26,582,041.30 

5,261,496.94 

18,197,775.00 

Waste management 


February 

8,565,148.53 

144,437,494.66 

5,208,503.95 

105,936,149.91 

2,250,000.00 

38,110,919.35 



Executive and council 

March 

817,973.02 

3,622,972.55 

0.00 

Budget and treasury office 

March 

15,514,318.75 

3,708,002.98 

0.00 

Corporate services 

March 

3,284,446.23 

5,891,323.05 

2,849,634.00 

Community and social services 

March 

592,494.56 

1,927,966.55 

320,296.00 

Sport and recreation 

March 

1,156,112.34 

4,942,079.27 

942,775.00 

Public safety 

March 

1,794,509.93 

4,380,670.50 

38,150.00 

Housing 

March 

9,001,967.58 

9,964,462.03 

1,858,500.00 

Health 

March 

50,074.89 

576,323.89 

50,000.00 

Planning and development 

March 

557,812.87 

2,689,740.84 

50,000.00 

Road transport 

March 

4,894,126.10 

7,644,755.16 

4,865,000.00 

Environmental protection 

March 

0.00 

0.00 

0.00 

Electricity 

March 

58,407,172.08 

44,672,433.40 

2,263,750.00 

Water 

March 

13,085,307.17 

5,445,418.84 

4,291,050.00 

Waste water management 

March 

20,994,266.30 

5,261,496.94 

12,610,000.00 

Waste management 

March 

9,585,148.53 

5,208,503.95 

3,270,000.00 



139,735,730.31 

105,936,149.91 

33,409,155.00 



Approved: Mayor 


.QQ\l 


oS • 


Date 
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Drakenstein Municipality 


Cashflow per GFS Vote 2011/12 


GFS 

(50 chars) 

Executive and council 
Budget and treasury office 
Corporate services 
Community and social services 
Sport and recreation 
Public safety 
Housing 
Health 

Planning and development 
Road transport 
Environmental protection 
Electricity 
Water 

Waste water management 
Waste management 


Vote Number 



Original Revenue 
Budget 

Original Opex ; 
Budget 

inn 

April 

846,842.66 

3,754,371.58 

0.00 

April 

16,061,882.94 

3,880,050.14 

0.00 

April 

5,987,271.54 

6,043,957.98 

5,537,113.00 

April 

694,885.57 

1,999,541.84 

413,080.00 

April 

2,294,966.89 

5,116,505.59 

2,074,100.00 

April 

1,828,349.10 

4,535,282.40 

10,000.00 

April 

9,254,089.96 

10,316,148.92 

1,858,500.00 

April 

50,077.53 

596,664.73 

50,000.00 

April 

575,735.67 

2,791,731.69 

50,000.00 

April 

6,742,384.08 

7,914,570.05 

6,712,230.00 

April 

0.00 

0.00 

0.00 

April 

60,769,954.62 

46,249,107.52 

2,645,000.00 

April 

16,476,642.71 

5,637,610.09 

7,372,000.00 

April 

27,743,706.58 

5,447,196.83 

19,063,525.00 

April 

9,588,036.12 

5,392,333.50 

3,050,000.00 


158,914,825.97 

109,675,072.85 

48,835,548.00 


II «■ iiffl 1 1 IH 1 Jf| . I ■ :■ : p|pjj § Si 

lisisiiiii 

ilillll 

fill! liigi 

Executive and council 

May 

961,480.08 

3,841,970.93 

95,391.00 

Budget and treasury office 

May 

16,426,925.73 

3,961,414.92 

0.00 

Corporate services 

May 

3,158,276.42 

6,179,047.93 

2,697,887.00 

Community and social services 

May 

593,610,24 

2,047,258.70 

305,400.00 

Sport and recreation 

May 

3,533,886.59 

5,232,789.81 

3,308,000.00 

Public safety 

May 

1,859,675.22 

4,638,357.00 

0.00 

Housing 

May 

9,414,671.55 

10,550,606.85 

1,851,000.00 

Health 

May 

50,079.29 

610,225.29 

50,000.00 

Planning and development 

May 

587,684.21 

2,859,725.59 

50,000.00 

Road transport 

May 

1,736,839.40 

8,094,446.64 

1,706,000.00 

Environmental protection 

May 

0.00 

0.00 

0.00 

Electricity 

May 

66,385,726.32 

47,300,223.60 

6,939,750.00 

Water 

May 

18,753,566.41 

5,765,737.59 

9,442,000.00 

Waste water management 

May 

22,895,458.43 

5,570,996.76 

14,018,000.00 

Waste management 

May 

8,676,627.85 

5,514,886.53 

1,990,000.00 



155,034,507.74 

112,167,688.14 

42,453,428.00 




iiiisii 

— 

11111 

txecutive and council 

Juno 

894,958.72 

3,778,036.96 

0.00 

Budget and treasury office 

June 

16,974,489.92 

3,083,883.08 

0.00 

Corporate services 

June 

4,850,552.73 

7,079,156.86 

4,374,817.00 

Community and social services 

June 

3,513,177.25 

1,759,138.99 

3,215,360.00 

Sport and recreation 

June 

3,648,381.14 

4,648,093.14 

3,414,965.00 

Public safety 

June 

1,921,664.39 

3,400,300.90 

0.00 

Housing 

June 

9,710,002.94 

9,860,664.75 

1,894,209.00 

Health 

June 

10,081.93 

427,302.13 

10,000.00 

Planning and development 

June 

585,607.02 

2,814,861.44 

30,000.00 

Road transport 

June 

901,867.38 

7,121,998.53 

870,000.00 

Environmental protection 

June 

0.00 

0.00 

0.00 

Electricity 

June 

54,561,528.86 

46,697,442.72 

2,155,000.00 

Water 

June 

17,229,951.96 

5,282,927.84 

8,108,000.00 

Waste water management 

June 

17,308,373.71 

5,405,565.65 

8,135,000.00 

Waste management 

June 

7,159,515.45 

5,026,258.08 

250,000.00 



139,270,153.40 

106,385,631.08 

32,457,351.00 



Approved: Mayor 


o s • Ho 

Date 
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TOP LEVEL SDB1P 





Performance Targets 


Ref 

PUS Ref 

BepartmenbDi/eclorale 

NatKPA 

TAS Key Focus Area 

I0P 

Mun.KPA 

KPS Name 

Unit of Measurement 

Portfolio cf 
Evidence 


W»;d 

Program Driver 

Baseline 

(3U12I10) 

■ 

■ 

Quarter ending 30 
September 2011 

Quarter ending 31 
December 2011 

Quarter ending 31 March 
2012 



m 

Comments 


■ 

Revised 

argel 

Projecbon 

Actual 

Projection 


Projection 





g| 

9 

SP6; S05; DPS 

Council and General 

Good Governance and 
Putfc Partio'pation 

Governance 

Je-Tiocfa 1 jC arvJ 
«counlabte governance 

Gccd Governance 

GG) 

Approval of adjustments budget 

Approval cf adjustments budgal 
before togslalve deadline 

Corrol Resotubcn 

a 


Councf 

1DCr% 







100% 


■ 



■ 


8 

SPS, SOS; DPS 

Council and Genera! 

Gccd Governance ar.d 
Wc ParEcpafon 

Governance 

derracra Ec ard 
axouritatle governance 


Approval of Man budget 

Approval ot Mail budget before 
eg'staEve deadire 



®| 

m 

ICOli 

100% 


■ 

■ 

■ 


1 


100% 


B 



■ 

SP6; S05; DPS 

Counci and General 

Gccd Governance and 
Pubic Partd'patdn 

Governance 

Democrat: and 
aoxurtabie governance 

Good Governance 

GG) 

Approval of SOB P 

Ap pr ov d cf S06i P te'ore 
egstaSve dead! V» 

ssa 

■ 

■ 

Mayor 

100% 



■ 

■ 

M 


■ 





100% 


■ 

SPS; S05; DPS 

Council ar.d General 

Good Governance and 
Pubfc ParidpaEon 

Governance 

femocraSc and 
accountable governance 

Gccd Governance 
; GG) 

Effective f unctoning of oamnitlea sy stem 

to of sec 79 committee meetings 
pet ccmmttee per annum 

Vrutes cf meetings 



CouncJ 

10 







Si 




B 

10 


6 

SPS; S05; DPS 

Council svd General 

Gccd Governance ar.i 

Pub®0 Participator! 

Governance 

JemceraSc and 
accouritab’e govern ance 

52 1 

Effective funcScnng of counts! 

to cf ceurol meetngs 

Vhutescf meetngs 




■ 

6 


■ 

H 

m 


in 




M 

6 


76 

SPS; S05; DPS 

Municipal Managy 

Good Governance arid 
Pub'/: Parto'pat-an 
(GGPP) 

Governance 

Jemccratc and 
acooun tab's governance 

Good Governance 
(GG) 

Submil Annual performance and oversight 
reports lo CcunoT ty 3 f January of each 
year. 

Annual report and oversight report 
cf councl submitted te'ore 
'egs-'athedeadtoe 

Cc/xof item 




100% 

100% 


■ 




100% 


a 


100% 

100% 


■ 

SPS; S05; DPS 

Murwpal Manager 

Goad Gxvem arcs and 
PubSe Partdpaton 

Governance 

Democratic ard 
acccurtatJe governance 

Gcod Governance 
(GG) 

Monitor the fur,c6cning of »ard cornnittees 
onaquartertybasis 

% of * ard oyrvrittse ireet'ngs per 
it =rd pet armm 

VioutesofWacd 

Committees 


in! 


70 * 

70% 



■ 

70% 


70% 




70% 

70% 



SPS; S05; DPS 

Munic'pal Manager 

Good Governance and 
Putfc Parfcipaton 

JGGPP) 

Governance 

Democratic and 
acccoritab'e governance 

Good Governance 
(GG) 

Performance agreements of ExecuEve 
Direclors and the Munto'p al managtr must be 
s'gned by 3 1 duty of each ye ar. 

to of perfynance agreements 
igned on fme 

’erfymanco 

Agreements 


i 

Execute 

Orector Strategic 
Services 

100% 

1M% 










t«% 

100% 



SPS; S05; DPS 

Mun^pd Manager 

Gobi Governance and 
Put*: ParfopaSon 

Governance 

Demxratc and 
accountable governance 

Goad Governance 
(GG) 

Monty oarplarceeith legs'atcn on a 
mcnWy, quarterly or annual bass 

% ccrrp'arce »'ISi leg staten it o 
compAance regster 

Ccmp'.anoa regster 



Mixicipal 

Manager 

100S 

60% 




60% 


80% 




80% 

80% 


77 

SPS; SOS; DPS 

Municipal Manager 

Municipal Transfotmafon 
and InsEtuEonal 
Dsve'opcrenl(MTlD) 

Labour RMatcns 

Municipal 

TranstonnaScfl and 
Orgav'saEonai 

•nsttjtonal 
Transformation ard 
Development (UD) 

Mentor tie budget spent on Vnf&menlaSon 
cf five vierlp’a-.e sills plan cn an annual 
basis. 

MBgan 

HR report 



ExecuS-.e 

DVector. 

Corporate 

Governance 

1% 

1% 


■ 

■ 





t% 


1% 

1% 


21 

SPS; S04, DP7 

Murvdpal Manager 

Municipal Fnandil 

Viability and Management 
(MFVM) 

Financial Management 

Efficient and fnandaty 
vtat-te rrunkSpafity 

Fnandal Sustainability 
(PS) 

Effective supply chan management 

0% successtot appea’s aja'nst be 
municipa't/ 

SCM report 



ErecuEve 

Dree fox. Fnandal 
Services 

0% 

0% 


0% 


0% 


0% 


0% 


0% 

0% 


101 

SP6; SOS; DPS 

Municipal Manage 

Ggod Governance and 
Pub’c PavttfpaBon 
(GGPP) 

Governance 

OemwaSe and 
accountable governance 

Goad Govern ance 

COG) 

GSzen SaSsfa^dn Survey conducted by 30 
dove 5012 


Survey dane 



Executive 

DVector. Strategic 
Services 

■ 

■ 




■ 






■ 

■ 


99 

SPS; S05; DPS 

Municipal Manager 

Gobi Governance and 
Pub'c Parfo'paSdn 

Governance 

Democr ate and 
accountable governance 


Implementation cf the CommunfoaSoo Potcy 


Report from 
Communication 



Mxkcpal 

Ma-agy 

75% 

75% 




25% 


60% 


75% 


75% 

75% 


103 

SPS; S05; DPS 

Municipal Manage 

Good Governance and 
Pubic Partcipatdn 

Governance 

Democr a6c and 
awountatfe governance 


Fixctfoni Internal Aodt urit 

Approved Rsb based audt pfan 
tykl September 

Audt Ran 



Mutvdpal 

Manager 

100% 

100% 


100% 


■ 


|8f 







102 

SPS; SOS, OPS 

Municipal Manager 

Good Governance ar.i 
Pub'c Parfe'pation 

Governance 

OemtcraSc and 
accountable governance 

Goad Governance 
(GG) 

Funcfcnal performance audt committee 

lAa of mee'.'rvgs cf performance 

a>Jt«rrm.ttee 

MnutesofPAC 

■ 


Municipal 

Maiager 

■ 

■ 

. .. ; 

■ 


■ 


■ 


■ 


■ 

■ 


| 

SPS; S05; DP7 

Mundpal Manager 

Good Governance aid 
Pub'c ParfcipaEon 
(GGPP) 

Governance 

Demccratc and 
accountable gjvemance 

Good Governance 
(GG) 

implementatcn of the Employment Equ'ty 
Pc-'cy measoed i to target set by 30 dun 
2011 

'h cf emptayment eguty target 

HR report 

m 

Al 

ExecuEve 

E&ector. 

Cc-pcra'e 

Gcrvetnance 

nwr 

70% 

11 

m 


■ 

■ 

ife 




70% 

70% 


■ 

SP1;S02, DP3 

Strategic Servfces 

Local Economic 
DeveVrprrenl (LED) 

Local Economic 
Development 

Economic prosperity 
bared on a dynamic, 
diverse ard shared 

Economic De ve'cpmer. 

(ED) 

f 0% cf fatal contracts La te a • arded la 
emerg'ng contrartore by 30 dure 20t 1 

% cf contracts a*arded La 
emerging contractors by 30 Axe 
2011 

RepxartfrcmSCM 

m 

■ 

ExecuEve 

Director Strategic 
Services 

<0% 

<0% 

<0% 

<0% 

■ 

<0% 

■ 

<0% 




■ 




SP2, S02, DP3 

Strategic Services 

Local Economic 
Development (LED) 

Local Economic 
Development 

Economic prosperity 
based on a dynamic, 
Averse ard shaved 

Economic Devefopmen 
(ED) 

Revie * and atgn LED Strategy ta Ire IDP by 
30 March 2011 

Strategy rev-ie*ed 

Rev-ie*ed Strategy 

m 

■ 

ExecuEve 

Director Strategd 
Services 


■ 

■ 

a 

■ 

■ 

■ 

■ 


0% 

■ 

■ 


■ 

97 

SPS; SOS; DPS 

Strategc Services 

Gccd Governance and 
Pub'c PartcrpaSoo 
(GGPP) 

Governance 

Derrocrafc and 
accountable governance 

Goad Governance 
(GG) 

iOP La be endorsed by 3 1 *ards, community 
orgavv saber, s ard slaveholders as fated h 
the Mun'o'pal Database by 31 May 201 1 

to cf Ward Meetngs errfysng 
re IOP 

Attendance 

Regsterscfeach 

meeting 



ExecuEve 

D/ectx. Strategc 
Services 

100% 

100% 








1CO% 



100% 


95 

SPS; S05; DPS 

Strategic Services 

Good Governance and 
Pub'c Participation 
(GGPP) 

SpaSal Conditions 

Democrabc and 
accountable governance 

Gccd Governance 
(GG) 

At Sectoral Rare. incArfng be Spatal 
Deve’cpment Plan, ta te signed ard 
neerporated in the IDP by 3 1 May 20 1 1 

to of sectoral plans Virfude-d in 
ttalOP 

Sectoral Plan* 



ExecuEve 

Dhecbr Strategc 
Services 















93 

SPS; S05; DFS 

Strategic Services 

Good Governance and 
Pub'c Participation 
(GGPP) 

Governance 

Demccrafc and 
accountable governance 

Gccd Governance 
(GG) 

31 Ward Based Developments Rare, based 
cn CBP, rust te completed by 31 December 
armualy 

to of Ward Based De velopment 
Rans completed 

Dverve* Report 



ExecuEve 
DrecAan Strategc 
Services 

3 

3 






3 




3 

3 




Approved: Mayor 


Date 


1 















































































































































































































































TOP LEVEL SD8IP 




Approved: Mayor 


Oate 


2 


























































































TOP LEVEL SOBIP 



Performance Targets 


Ref 

PMSRef 

Departmenl’Directorate 

NatKPA 

TAS Key Focus Area 

IOP 

Mun.KPA 

KH Kama 

Unit of Measurement 

Portfol io of 
Evidence 

Risk 

V/ird 

Program Driver 

Biteline 

(31112110) 

2011/2012 


Comments 



Quarter ending 30 
September 20 tl 

Quarter ending 31 
December 2011 

Quarter ending 31 March 
2012 

Quarter ending 30 June 
2012 

2012/13 

2013/14 

Annual 

Tar**t 

Revised 

Target 

Projection 

Actual 

Projection 

Actual 

Projecb'on 

Actual 

Projeetion 

Aetual 

Annual 

Target 

Annua! 

target 



Corpora!* Governance 

Muricpd T ransformaicn 
and Insttu&und 
Oevefoprrent(MIlD) 

Governance 

Mu oopd 

Transformation and 

Orgaresaftind 

Development 

InsStutfond 
Transformation and 
Development (ITD) 

Re*a-ded Excefent performance of staff by 

(rosing ai Excelerroe A* ards Ceremony by 

Dec 2011. 

toofCerenxnles 

Report by Eaecutive 
(Sector 

■ 


Executive 

Director 

Corporate 

Governance 


■ 



■ 



■ 







■ 

SP6; S06; DP3 


Mur/opal Transformation 
and InsttiAcnal 

Deve!opmenl{WTiD) 

Governance 

Municipal 

Transformation and 

Organisational 

Development 

Inittutfond 
Transformation and 
Development (ITD) 

Cortneus maiagng the Empfor/ea WeVess 
Programme 

% of pete/ programmes 
mp'emer.ied 

Report by Eiecutvq 
Krector 



ExeoAe 

Duo:!:,' 

Cop-: -ate 
GO’emance 


10036 


33* 



■ 







IB 

29 

$P3;S01;DP1 


Basic Service Delivery 
{BSD) 

Fnandd Management 

Sustainable and quail/ 
ivhg environment *f!h 
efficient infrastructure 
and improve quafty of 

Ifo and eedd »e3 bev-g 

Mundpd Infrastructure 
and Base Services 
(MiBS) 

tie of HH receiving free basic electricity 

toofHH 

Mor.thty 

Reconc'a'&o 

Report 



Executive 

Drecton finawd 
Servfces 

I5C00 

19000 


1«X0 






| 


Q 

B 


30 

SP3, SOI; DPI 

Financial Services 

Basic Service Oetrrery 
{BSD) 

Financial Manag^renl 

Sustanatle and quaff/ 
tying envvGnrrenl lalth 
effoV.l in'rastnxture 
and improve qua/ty of 
IfeoxJ soda) xiel being 

Munidpd Infrastructura 
and Basie Services 
(MiBS) 

Quantum cl free basic e'ectrfoty received 
(indg&nt) 

K«fi per nonffi per househcFd 

|U 



ExecuSve 

Daetor; Fmarca! 
Services 

tOOun'ts 

100 units 


ICO 


i 


100 


1 


100 uvts 



25 

SP3;S01;DP1 

Financ'd Services 

Base Service Oe'.very 
(BSD) 

Fin an dal Management 

Sustainable aid quality 
tying environment «ith 
eSoent Wrastructura 
and improve quality cl 

1 fa a-d sod deal bang 

Mur/opd Infrastructure 
and Base Services 
(MBS) 

to of H H receiving free basic refuse rerrci £ 

toofHH 




Executive 

Rrecfor finano'al 
Services 

S5CO 

6500 


6000 




6500 




6500 



26 

SP3;S01;DPI 

Financ'd Services 

Base Service Def-vety 
(BSD) 

Financial Management 

Sustainab'e and qudity 
tying emvcnmenf with 
efferent ir/restructure 
and improve qu lit/ of 

Its and scddwtl bang 

Municipal Infrastruffure 
and Base Slices 
(M.BS) 

Quantum of free basic refuse renov al 
received 

R va'i-e per month per buuseho'-d 

Mor.tMy 

Recerfoditcn 

Report 



Executes 

Drec'ov. Fmano'd 

Services 

Rt3 

R&3 


R&3 




R63 


R£3 


R63 



23 

SP3, SOI; DPI 

Financial Ser.ices 

Base Service Delivery 
(BSO) 

Financial Management 

Sustainable and quatty 
living environment with 

effect folrastnucture 

and improre quality of 
tfa and social wa3 bang 

Municipal Infrastructure 
and Basic Services 

(MBS) 

to of HH receiving free basic san'taSon 

toofHH 

MoriWy 

Recondafifon 

Report 



Exetufve 

D'rector. Fmano'd 
Services 

&5C0 

&5C0 


6000 


6000 


6500 


6500 


6503 

6500 


21 

SP3.S01;DPI 

Fnanod Services 

Base Service Delivery 
(BSO) 

Financial Management 

Sustainable and quality 
living erw/onment with 
efficient infrastructure 
anl improve qua'if/ol 
'fo social wet being 

Munopd Infrastructure 
and Basic Services 
(MBS) 

Quantum of free bas>; santaton received 

Rvato per month per household 

Monffv-y 

Reccno'afdjn 

Report 



Executive 

Drector financ’d 
Services 

R&8 

R£0 


R&3 


R63 


R63 


R68 


R63 

Rf3 


27 

SP3, S01;DPI 

Financial Services 

Base Service De'nery 
(BSO) 

Financial Management 

Sustalnab'e and quality 
Sving environment with 

afTo'ent infrastructure 

anf improve qu ally of 
•ife and social »e! bang 

Municipal Infrastructure 
and Bas ; c Services 

(MiBS) 

to of HH receVng free basfo » ater 

toofHH 

Mor.t.V 

Reconj'a'tion 

Report 



Execut've 

Drector. finanad 

Services 

32000 

32CCO 


32000 


32000 


32000 


32000 


32000 

320CO 


28 

SP3;S01;DP1 

Rnartfaf Services 

Base Service Dsivery 
(BSO) 

Financial Management 

Sustainable and quality 
tying envirormenl with 
efficient 'mfoastructure 
ar,d improve quaff/ of 
ml social eel bang 

Municipal Infrastructure 
and Basic Services 
[V BS) 

Qu anfom of free base ■•ater received 

Kl per month per household 





to 

10 


10 


10 


to 




■ 

10 


11 

SP6; $04. DP? 

FnancialSwvfoes 

Moniapd Financial 

Viability and Management 
(MFV.M) 

Financial Management 

Effdenland (nandaty 
riafete municipally 

Fvrandd SustanabTty 
(PS) 

Asset man agemenl 

Comp' ante »-'!h GfW 16, 17 4 
102 

Depredaton Report 


At 

Executive 

DirectX. Fnandd 
Services 

!00% 

100S 








100* 


too* 

2CO% 


18 

SP6; S04, DP7 

Financial Services 

Mjrvo'pal finano'd 

Viab'it/ and Management 
(MFVW) 

Financial Management 

Effdan t and fn ardalty 
viable municipality 

financ'd SustalnabTty 
(FS) 

financ'd Vat'fy 

Cost coveraja ((AvaTable cash* 
rr.'EStmenuy MonWy foed 
operaSng eipendture 

Rato Report 



E) ecutive 

Diectx financ’d 
Services 

201 

201 


20.1 


201 


20:1 


201 


20.1 

202 


16 

SP6, S04. DP7 

Roarvjal Services 

Munio'pd financ'd 

Viat-T.'y and Management 
(MFVW) 

Financial Management 

ERcfenland fnandaSy 
viab'e municipal!/ 

financial SustanabTty 
(FS) 

Financ’d Viab-Tty 

Debt cover aga((T otd operating 
rivenue -operating grants 
received)'debt service payments 
due #*di’n the year) 

Ratio Report 



Executive 

Drect-xFr.anc>d 

Services 

1501 

1501 


1501 


1501 


1501 


1501 


1501 

160 


17 

SP6; S04; OP7 

Financial Services 

Municipd Financial 

Viability and Managxrent 
(MFVV) 

Financial Management 

Efferent and fnandaTy 
>f able municipality 

financial SustanabTiy 
(FS) 

Financ'd ViabTty 

Service debtors k> revenue - 
(Total cuistandng service debtors/ 
revenue received for services) 

Debtors vs Creditors 
Report 



Executo.e 

Direcfor; financ’d 
Setvfoes 

12* 

12* 


to* 


6* 


6* 


4* 


12* 

12* 


12 

SP6, S04; OP7 

Financial Services 

Municipd financial 

Viabfty ail Management 
(MFVM) 

Financial Management 

Efferent and fnanda'fy 
viab'e munietpa' ty 

finano'al Sustainability 
(FS) 

improved revenue co’ec&an 

% pa, menu ra'e 

Debtors vs Creditors 
Report 


At 

Executve 

Daect-x finxirid 
Setvtoes 

65* 

65* 


65* 


65* 


65* 


65* 


65* 

55* 




QUV- 


Date 


3 

























































































































TOP LEVEL S03IP 



perforrrunce Targets 


Rtf 

PMSRef 

DepaitmentiTlireetorate 

NalKPA 

TAS Key Focus Area 

IDP 

Mun.KPA 

KPI Name 

Unit of Measurement 

Portfotioof 

Evidence 

Risk 

Ward 

Program Driver 

Biteline 

(31/12/10) 

2011/2012 

Comments 



Quarter ending 30 
September 2011 

Quarter ending 31 
December2011 

Quarter ending 31 March 
2012 

Quarter ending 30 June 
2012 

2012/13 

2013/14 

Annual 

Target 

Revised 

Target 

Projection 

Actual 

Projection 

Actual 

Projection 

Actual 

Projection 

Actuil 

Annual 

Target 

Annual 

Target 

15 

SP6; S04; DP7 

Finandal Services 

V-jo’dpd Financial 

ViabTty end Management 
(UFVM) 


Effdenl and fnanda'y 
viable munSdpaSiy 

Finandal SustanabTify 
(FS) 

Preparation of fnardal statements 

Financ'd statements submitted on 
tme by be end of August 

Financ’d statenBnts 



Esecu&.e 

Director: Fnandal 
Servfces 

1M% 



100% 








100% 



14 

SP6; S04; 0P7 

a 

Municipal Fmanda / 

Miablty and Management 
(MFVM) 

SB 


insbiutonal 
TransfcrmaScn and 
Development (1TD) 

Clean FVrandi audit 

% of Root causes of issues rased 
by AG in AG report addressed 

Ajudt Report 



Esecutve 

Director. Financial 
Services 

100% 

100% 




■ 


100% 


103% 



100% 


19 

SP6; S04, DP7 


V'Xi-dpa) Fsiar»*al 

ViabSiy and Management 
(MFVM) 


Efferent and foanda 1 V 
vTabfe muridpalty 

Financial S'jelanabTty 
(FS) 

frrpro.'ement it cor-d tonal grant spenjng - 
capital 

% of Total corvfffonal capital grants 
spent 

Ouaterty Report 



EiecuSva 

Kreotor. Financial 
Servires 

100% 

100% 




50% 


75% 





100% 


20 

SP6;S04; DP7 


Municipal Financial 

Viability are) Management 
(MFVM] 

Foard a) Manag^rent 

Effdenl aid fnandaly 
viatie munidpa'iy 


'mproverrent h ocndfonal grant spendng - 
operational 





EsecutSs 

ttrector. Fma"dal 
Services 

100% 





£0% 


I 




100% 



80 

SP3, SOI; DPI 

Sodel Services 

Base Service Delivery 
(BSD) 

Service Delvery 

Suetanat/e and qua'!/ 
ivrvj environment wJi 
effdenl infrastructure 
and rrprove quaity of 
;‘e and sodal well being 


Marfan a qu arterty grass-cueing cyda at ad 
rnundpal cemeteries 

Ouatedy Report 

8 




1 

1 




1 









78 

SP3;S01;0PI 

Seda! Services 

Basic Service Delivery 
(BSD) 

Service Delivery 

Sustainable and qja’ty 
tying environment *i!h 
effdenl rifrastructure 
and improve quality of 
ife and scdal *e5 bang 

Municipal Infrastructure 
ard Basic Services 
[MBS) 

Mainta'n a 6-neek ma'ntenance cycle at ad 
mundpal pfay parts 

OuartertyReporl 

Report Control Sheet 



Eaecutve 
(Sector. Scdd 
Services 


■ 











4 


83 

SP4;SOt;DPt 

Sodal Services 

Bade Service Dei-.*-/ 
(BSD) 

Se<vic$ DeWsfy 

Suslanab’e and qji'ty 
tying ertvveemen! *ith 
efficient vi'raslructure 
and improve quart/ of 
' la and sods) »ed be'ng 

Scdal *efte'f>g(SVO 

Informal seSementst. lantana 4 Kotte 
street, 2. Kingstcn Toni 3 Syah/afa 4.142 
Fa'tyfand trial meet agted standards 
(e.rj'stng informal setfements to be 
tornvaf sed » ; th land use plans for econ and 
Vidal fadfit6s and »*itfi the provision of 
permanent base serwes - 

% of Setdements measured in 
terms of phases compiled 

Report tyHOOA 
Compi'etdo 

CertAcat* 



Eiecutva 

Director Scdal 
Services 

Hi* 



10 


25 


60 

80 




too 


84 

$P4;S01;0P2 

Soda) Services 


Service Dei-very 

Susta'nab’e and quality 
living envvonmenl »ith 
effdenl infrastructure 
ard Improve quality ol 
t‘e and scdal »e 1 being 

Scdalv-e'ifeirg (SA) 

Three meetrgs e-th spertfsnjms per arnum 

fr j of meetngs 

MnutescfMeetngs 



Eiecutva 

Director. Scdal 
Services 

Rear 

1 


1 




1 





■ 


82 

SP4.SOLDP1 

Soda) Services 

Bade Service DaSvecy 
(BSD) 

Service Delivery 

SustanabTe and qua'ty 
tying envfronmant *ith 
effdenl infrastructure 
and improve qua r ty of 
’.fa and scdal *el being 

Scdal »el ce ; ng (SVV) 

Irrpiementeton of Integrated Human 
SetfoTent Strategy 

} of housing epportun'tes 
provided 



1 

Executive 

Drectcr. Scdal 

Services 

H9ir 

800 


100 


250 


500 


600 


800 

800 



SP5;S01;DP1 

Sods) Services 

Base Service Ddi-very 
(BSD) 

Service Delivery 

Sustainable and qualify 
tying environment witfi 
efferent riff astruefure 
and improve quatty cl 

I 'e and sodal we t berg 

Social be'ng (SW) 

Ensure Effective and effdenl D'saster 
Management by: 

•Establishment of Dsaster Management 

15% 

• Comp-'atdn of Disaster Managemeril Plan 
15% 

■ Compv’aton of Disaster Management 
Frameaork 10% 

' Estabri shiTisnt d Disaster Management 
Advisory Fcnrm 10% 

Tear t July 201 1 1o 30 Jure 2012 50% 

K of frame ayrk compiled 

FI ii 4 Reports 





50% 

1 

10% 


10% 


30% 


60% 


60% 

100% 


69 

SP3, SOI; DPI 

■ 

Sasic Service De'very 
(BSD) 

Service Oetvery 

Sustainable and quality 
living envirowoenliaith 
effdenl infrastructure 
and rnproce qua’ty of 
■fa and scdal we! being 

Vjridpal Infrastructure 

and Basic Services 
(MBS) 

'mpeoved eteotrfci'fy r.fraslnjcture measured 
by effectve coital spending 

% spent of approved e’eefrioty 
Capita prefects 

Fnarvid report 


M 

EiecuSve 

Krectoc 
tnfrastructure 4 
Planning 

92% 

92% 

&2% 

10% 


25% 




92% 


92% 

92% 


71 

$P3;S01;DP1 

rifrastructure 4 Planning 

Bade Service Delivery 

BSD) 

Service Delivery 

Suslainatfe and quaffy 
'rrirg environment »iffi 
effdenl Wr astruefure 
and improve qua'ty of 
'fa and scdal »eS being 

Muniopa 1 infrastructure 
and Basic Services 
(MBS) 

Maintenance of electricity assets ti terms of 
■nafitenarice plan measured by maintenance 
tudgel spent 

% of maifitenance buigrt of 
electricity spent 

Fnardal report 


A1 

Eieodve 

Diecky: 

Infr astruefure 4 
Ptawhg 

92% 

92% 

92% 

10% 


30% 


eo% 


92% 


92% 

92% 




Approved: Mayor 


Date 


4 


















































































































TOP LEVEL SOBIP 



Performance Targets 


Ref 

PUS Rtf 

DepartmenbDirectorate 

NaLKPA 

TAS Key Focus Area 

IOP 

Hun.KPA 

KPIHarre 

Unit of Meaiurement 

Portfolio of 
Evtdenoe 

Risk 

Ward 

Program Driver 

Baseline 

(31/12/10) 

2011/2012 

Comments 



Quarter ending 30 
September 2011 

Quarterending 31 
December alt 

Quarter ending 31 March 
2012 

Quarter ending 30 June 
2012 

2012/13 

2013/14 

Annual 

large! 

Revised 

Target 

Projection 

Actual 

Projecb'on 

Actual 

Projection 

Actual 

Projection 

Actual 

Annual 

Target 

Annual 

Target 

65 

SP3, SOI; DPI 

ArAasluoture 4 Pianring 

Basfo Service Oetvery 
(BSD) 

Service DeSver/ 

Sustain ab'e and quality 
living erhYoriire.vt»idi 
efferent irnAaslucture 
and rrprave Cfj alt/ of 
S'a and social »e1 teing 

Municipal infrasfructure 
and Base Services 
IMiBS) 

fie*' electricity connector) afpfcalcns rrel 
wftfo 7 da/s after payment and feral request 

% cl re * e'ecfrio'ty ccnnedons 

8 


Al 

Ei ext. e 

Director: 
InAasSiactirs 4 
Plavvng 

90% 

9056 

9036 




1 

9056 


9056 


9056 


Corvtecfcnsony 
ahor fnsd payment 
and after fv.il 
request 

68 

SP3;S01;DPI 

IrAasluctufe & Planning 

8aic Service Delivery 
(BSD) 

Service Delivery 

Suslansfcie aid quality 
Svtng envrorvrenl w'th 
efferent ir.Aasluctx'a 
end improve qua" !y of 
Me and seed /re5 being 

Municipal InAastructure 
and Baic Services 
(MBS) 

Management of electro!-/ losses managed 

6/ annual losses calculated 

Iff 

Catenation report 


Al 

Executive 

Drecton 

IrAastmcture 4 
Planing 

1036 

1156 








1136 


1136 

10% 


66 

SP3. SOI; DPI 

Wrastnuctire 4 Planning 

Save Service Dr', very 
(BSD) 

Service Delivery 

Sustanab'e and quail/ 
lying enviGnmeeit »Sh 
efferent Wrasfructure 
and improve qua'ty ol 
lie and social wri befog 

Municipal IrAasoOdbra 
and Base Services 
IMiBSJ 

Humber of ol HH connected lo N national 
grid -Fcmrri areas measired by meters 
connected 

H'urrbet of stand a"d meters ptes 
number of prepaid meters h 
formal areas aji'evng agreed 
service standards 

Treasury report 


Al 

Executva 

Breeder: 
foAasiucture 4 
Planing 

64000 

540CO 

64000 




| 

54000 


54000 


64000 

540)0 

Humber of standard 
maters plus number 
cf prepaid meters n 
formal areas 
achieving agreed 
service standards) 

No of connections *= 
51000) 

67 

SP3,SOI;DPI 

InAaslucture & Planning 

BasO Service Delivery 
(BSD) 

Service De'rvety 

SusUfoab-'e and quality 
Svfog enviravrenU-Si 
efferent foAaslucture 
aid improve qualty of 
(‘sand social wel bring 

UunUpal IrAasinucture 
and Basic Services 
(MBS) 

Provisioning of electric*/ lo HU in informal 
areas a! mnJmun standards massure-d by 
number of informal areas connected to the 
n atonal grid -Infcrrral areas 

teumbet of r, formal a-eas 
connected 

Ajvual report 


■ 

Execulve 

Direcdor. 
irAasbuctore 4 
Fix- -log 

1 

i 

1 



: 




1 


1 

1 

UnVe41oB>j$^9 

programme. 

72 

SP3, S01;DP1 

InAasliKture 8 Planning 

Basto Service Delvery 
(BSD) 

Service Delivery 

Sustainab's and quail/ 
living environment »’ih 

efo'enl irAastoxtture 
and improve quality of 

Me and social weltring 

Municipal InAastructure 
and Basic Serves 
(MBS) 

Provisioning c4 sleat'ghSng in fyrnal areas 
measured fta to percentage ol HH with 
street Ights in fcrmal areas 

% cl formal areas * ; tfi sAeeHghts 

Randomste 
rvspecton and report 


At 

Exeoutve 

Director 
■rAastrxcture 4 
Planing 


6536 

6536 

9556 


95% 


9536 


6556 


9556 

65% 


31 

SP3, SOI; DPI 

Infrasi-ucfue & Plavvn-j 

Base Service Delivery 
[BSD) 

S«vv» Denver y 

Sustainable and quail/ 
Svfog environment with 
efficient foAastmciure 
and improve quail/ of 
tie and social we) being 

Soriaf wetlbsfog (SV.) 

Review of SOF due at leas! once every 6 
/ears (neit review to commence 
dumgeO 12/20 13) Update ofSOFcmm 
army al basi s to refect amendments during 
previous f nanrial year. 

Measuremsnt as corrpteted report 

Completed report 


Al 

ExecuAve 

Director, 
nfrastructiya 4 
Plann'ng 

1 













Review of SDF due 
st toast once every 5 
/earsfroxtrevtewto 
commence 
Cfor;ng20t2/20I3) 
Upda59 0 fSDFonan 
snnuatbaslsto 
refect arrendmants 
during pce.tous 
fnandalyea. 
t/easuremant as 
ccmpto’ed report . 

62 

SP3. SOI; DPI 

nAastructurB & Planring 

Base Service De'.very 
(BSD) 

Service De'rvery 

Sustainable and quail/ 
Svfog environment w-li 

sfficrinl infrastructure 

ar>d Improve quaRfyof 
lie avd social wel being 

Muriripal InAastructure 
and Basic Services 

(MBS) 

Elective capital spending on roads 
measured ito capital speodng 

% spent of approved municipal 
roads capital projects 

Fmano'^repstt 


At 

Execulve 

Director 
IrAastruclure 4 
I>l3nrvng 

&23S 

9256 

I 

1036 



1 

5536 


9236 



9256 


61 

SP3. SOI; DPI 

nfrastrvcfejra & Piann’rvj 

Sasic Service Delivery 
(BSD) 

Service Delivery 

Suslanable and qua*/ 
Wfog envionmenl with 
efferent unAas-ructore 
and improve quail/ of 
ife and serial wel bring 

Muriripal InAaslucture 
and Basic Services 
(MiBS) 

Km of re* ro»i for f«YV 0 o$>/ 
areas 

Percerteja ol Hforreter as annual 
targat 

Annud report 


At 

Execulve 

Brector 
te'rastructure 4 
Harming 

10056(1 km) 

IC056(1l/r.) 


t»56(1km) 



8 

1 


10036(1 km) 



10056(1 km) 


64 

SP3, SOI; DPI 

rAaslrucfure 4 Planning 

Basic Service Detvery 

BSD) 

Service De'very 

Sustainable andqua'ity 
fvfog environment will 
efficient hAastnxfure 
and improve qua'!/ of 

Me and social ws3 being 

Municipal InAastructure 
and Basic Services 
(MBS) 

Maintenance of rrureopd roads in terms of 
maintenance plan measured by mantenance 
budjst sper.l 

% of maintenance budget of 
municipal toads spent 

Fnancial report 


4.1 

Executive 

Orector 
'nAastructore 4 
Plann'ng 

&256 

9256 

9256 

5% 


2556 


6556 


9256 


9236 

9256 


33 

SP3, SOI; DPI 

nAastnxiture 4 Planring 

lasio Service De'very 

BSD) 

Service De'rvery 

Sustainable and qua'!/ 
dying environment *IJi 
efficient inAaslucture 
and improve quail/ of 
te and social wed bring 

Munfotpaf IrAasSucSure 
and Basic Services 
MiBS) 

Efiectrre capital spending on stormwater 

% spent of approved sienna ater 
capita! pr ejects 

financial report 


Al 

Executive 

Director. 
InAasinjchre 4 
Plamng 

9236 

92» 

6236 

536 


1556 


6054 


9236 


6236 

9236 




Dale 


S 




















































































TOP LEVEL SOB! P 




47|SP3;S01;DP1 [!nfra5Snxtoe& Piaffing 


49ISP3. SOI ; DPI rnfrasfnjcbjie 4 Plaining 


36 SP3, SOt; DPI Ikfrastructufe & Piawig 


45|SP3;S01;DP1 infrastructure & Raring 


46 SP3; $01; DPI infrajtruc^e & Plav.Irvg 


41 SP3; $01; DPI infrastructure & Pljmrvg 


Vjnopal Infrastructure ru .. .. , , 

- . Efectve cec*tal sperww on *a$*e services 
and Base Secvces , vT ^ * 

(WiBSJ (so5, * 35te » 


Vurtopal Intraslnctjra .... , . 

. . . . . Vartei-sKs of fsaiM removal assets m 
a>J Base Serwe* . ... ... 

terms of mantenanos budget mri 

(VBt,) 


Susta'nabte and quaSiy 

lying environment mfth Municipal Infrastructure Mar.tenar.ee of stonrrmatef assets in terms of 

efficient infrastructure and Basic Services mar.tenanconwasu'e'Jb/manisnsnca 

and improve quality of [MBS) budgat spool 

life and social »e> berg 



Sustanab'e and quality 

bsngwntmnefltw&i Municipal Infrastructure Wrrrt:erdformalHHlnalrreela 7 e«d 
efficient Infrastructure and Basic Seivfce s saltation service standards (Rt‘jsa removal 

arsjrrpfcve quality cf (M;BS) af teast once a vise*) -Feme! areas 

S'a and social mol being 


3? SP3.S01.0P1 Infrastructure 4 Planning ®^. SwV,C# Ds! ' VWy Secvto OeSv«y 

l 050 ) 


43SP3.S01.0PI 'nfrastructure 4 Planning B “j? Service DeWery 
(BSO) 


33 SP3. SOI; DPI infrastructure 4 HMtlrig ,^?. 8 * tv!0 * : Swvfc* DsSveiy 

(BSO) 


391SP3. S01;DP1 infrastructure 4 Planning 


Susta'nab'e an! quality 
CV/vg environment with 
eff< ier.t irAastruclure 
and improve qjafty of 
if* and social ms! being 


Susfainab'a and quality 
lying trr.-iravmnl*'i!h 
efficient infrastructure 
and improve qua'?/ of 
t'e and social me! being 





Sustenabte and qua'ty 
In-ingenvVorYrKntm-Itn 
efficient inttesSroeture 
and improve qu alty of 
Sfe and scoial mel bang 



S 2 SKSSET.SL, 

ssa F . 


Municipal Infrastructure .. .... . . % spent of approved waste mater 

and Basic Senates .penmen waste water JTgen^V.VlW) capital Fin**! report 

(MBS) 11 projects 


Improvement of sanitation (semerage) system 
capacity based on % of samerage capital 
budget spent 


Mamtenance of sanitation (seaeraga) assata 

assured h terms of rrontenancebudgst saft ^ ((rw#9 , ) ^ fl| ^anoalrefort 


MunicspaJ Infrastructure blumier of tvmal HH fiat reel a-jeed terrier of formal HHmih 

(MBS) sta) -Formal areas 


.... . fAmber of MgnNl areas w'th 

Municipal IrAastructura nMnamUntedexAlSon 

am Base Serves (semecagOltocfrAxmal area* 

teastViP on ste) -Informal areas serviced ' ,. . . 

lWBS) pwwmwIM* ^‘^T) 

end of fnaroal yea. 


Qua’ ty of waste water rfscharga reasured 
.to % oxrp -Fance of rrcnWy measorentent 


HtectVa coital spending on malar 


Ej.ce'ent mater quatty manured fcy quattg 
tevd as per b\» d - op standard 




62% 

92% 

22% 

92% 

22% 

92% 

3K63 

3X63 

40 

« 

22% 

&2n4 

92 % 

92% 

92% 

92% 

39663 

39663 

<0 

<0 

£0* 

60% 


92% 





















































































































































TOP LEVEL SOBIP 


Depa/tmenbTXrectoiate 


TAS Key Focus Arta 


SP3.SOHOP1 VAasSwture 4 Planning ^8*0*9 OsSwwy Seo,-<«Der/-.efy 


66 SP3;S01;DP1 Infrastructure A Planning S«vic« DaW«y 


68 

SP3.$01;DP1 

67 

SP3, SOI; DPI 

69 

SP3.S01;DP1 1 

SEW 

SP3.S0I.0P1 In 


Service Denver/ 


Service Defr.ety 


Sustainable a-.-i quality 
Irving environment wiSi 

eftkdent to ‘restructure 

aid erprove qualify cl 
tfe and social W°J ke-'rrg 


and Basic Ser.'ces 
(V.BSJ 


| Sustainable aid qualiy 


efWent infrastructure 

aid irrfcc.c quality of ( V.BS) 
'■'« and social wsl be'ng I 


arvd Basic Services 


V-jr.Ofd tnffastrucfrire 
and Basic Services 
(MBS) 


and Basic Services 
|M,BS) 


KPI Name 

Unit of Measurement 



manteosncs ft an rr-s ssured by maintenance 
budget spent 

% cl maintenance budget of water 
spent 

Sen water (crnecfens Whin 7 wcrtung 
days afterpayment aid afrer fnd rc-yuest 

— 1 
■SB 

Njrrb-er cl siformei aeas dial meet agreed 
service standards (cleaned piped nater 2C0m 



40) Lyners report dated Nor 2010) 

Number of HH in formal a-eas fiat meet 
3-jeed service standards (cleaned piped 
eater 20 Qn from household) -formal areas 

Number of w ater meters fri fcrma/ 
areas acKevfng agreed serves 
standardsfNoof meters = 36589 R 
iVSA 2010 pg 12) Measured at 
end of year. 

Efeotve managemnet cl » iter re screes 
managed ty percentaga water tosses 

XL feted/ Kl used by rxnopaity. 

% Ca/cutaten detsrm'ned al end 

C< fnano'al year. Ter gel set by the 
President and MWster of water Ar 
ATars to reduce Non Revenue 

Water from 30% to 16% ty 2014 
% Losses to be less thai 16% 

Annual water an areness eampa'gn 1o 
promote efWent water managementby 
bsusehc/ds 

Amber. Annual wat6r awareness ^ 
Mmpa'gn 


Arnual repcrt 


Ward Program Driver 


Quarter ending 30 
September 2011 


Performance Targets 

2011/2012 

Quarter ending 31 Quarter ending 31 March Quarter ending 30 dune 
December20t1 2012 2012 


2312/13 2013/11 


Projection Actual Projection Actual Projection Actual Projection I Actual 


Executive 
Director. 
Infrastructure 6 
Plawiig 


Approved: Mayor , 


7 












































DEPUTY MAYO* 5 SUtfOAT STAFF 


EXECUTIVE AND COUNCI 

executive and council 


MUKGW MANAGER 

FXECUnVE D'SECTC* : STRATEGIC SERVICES 


11 STRATEGIC SERVICES 
14 STRATEGICSEfiViClS 
JS STRATEGIC SERVOS 


27 STRATEGIC SERVOS 
21 CORPORATE GOVERNANCE 
25 CORPORATE GOVERNANCE 


fxt a/TTit dpl cto* : tc*p. servces 

KGO : COBPOBAtL SERVICES 
KOO i COPPOPATI SERVICES 
CORPORATE SERVOS ADM.N<5TPAtlON 
CORPORATE SERYXES ADM;N*5TRATlON 
COPROPATE 5ERYKI5 ADMINISTRATION 
COPROPATE SERVOS ADMINISTRATION 


COPROPATE SERVICES 
CORPORATE SERVOS 
COPROPATE SERVICES 
COPROPATE SEKVCIS 


LNTEPGO/EP.WLWTAL RELATIONS 
INTERGOVERNMENTAL RELATIONS 
riANN J#5 SERVICES ; ECONOMY KVELOrMLNT 
PIANVVS SERVICES : tCONOMX WVElOFMLNt 
PLANNERS SFKVXES ; ECONOMIC OCVELttfMLNt 
HOD: rOUCf RESEARCH & COMMUNXATION 
HOD: FOOCf RESEARCH & COMMUNCATION 
HOD; rOCtCY FE MARCH & COMMUNICATION 


COPROPATE SERVICES 

community and socui seryk is 
coMMjNrrr and socvu servos 

C OMMUNTTY AND SOCIAL SEftVK ES 
COM.MUNfTY AND SOCIAL SLAVIC f S 
COMMUNITY AND SOCIAL SLKVKC5 
CON»».TONTiyAL«DSOaAl SERVICES 
COPROPATE SERVCES 


36 CORFOPATE GOVERNANCE 

32 CORPORATE GOVERNANCE 

33 COFPORATE GOVERNANCE 
35 COPROPAT E GOVERNANCE 
<0 CORPORA T E COYERNANC I 

41 COBPORME GOVERNANCE 
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ALCOHOI/DRIAj ItSI M APPARATUS 
UlCTTON C FICOf OV3 IQU'PMINT 
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COMMUNITY AND SOCIAL SERVICES 
COMMUNITY AND SOOH SERVICES 
COMMUNITY AND SOCUL SERVICES 
COM MUN3TY AND SOCUL SERVICES 
COM MUNTTY AND SOOAL SERVICES 
COMMUNITY ANO SOCUL SERVICES 
COMMUWTY AND SOCUL SERVICES 
COMMUNITY AND SOCUL SERVICES 
COMMUNITY AND SOCUL SERVICES 
COMMUNITY ANO SOCUL SERVK CS 
COf.lMUWTY AND SOCUL SIRVCCS 
COMMUNJTY AND SOCUl SE RVX ES 
COMMUNITY AND SOCUl SERVICES 
COMMUNITY AND SOCUL SE RVX ES 
COMMUNITY AND SOC UL SE RVCES 
COMMUN1 TY AND KX UL SfRVtCCS 
CON'MUNITY ASO SOCUl services 
COMMON! TY AND SOCUl SERVICES 
COMMUNITY ANO SOCUL SERVICES 
COMMUNITY AND SOCUL SERVICES 
COMMUNITY AND SOCIAL SERVICES 
COMMUNITY AND SOCLU SERVICES 
COR.YMUVTY AND SOCUL SERVICES 
COMMUVTYANOSCCUL SERVICES 
CON'.MUNTY ANO SOCUl SERVICES 
CON'Mu-VTY AND SOCUL SERVICES 
COMMUNITY AND SOCUL SERVOS 
COMMuNT Y AND SOCUL SERVOS 
COMMUNITY AND SOCUL SERVOS 
COMMUN’TY AND SOCUL SERVOS 
CO*AMUN'TY AND SOCUL SERVOS 
COMMUNITY AND SOCUL SERVOS 
COM MUN'TY AND SCCUl SERVOS 
COMMUNITY AND SOCUL SERVOS 
COMMUNITY AND SOCUL SERVICES 
COM MuN'TY AND SOCUL SERVOS 
COMMUNITY AND SOCUL SERVOS 
COM MUMTY AND SOCUl SERVOS 
COM MuMTY AND SOCUL SERVICES 
COMMUNITY AND SOCUL SERVOS 
COMMuMTY AND SOCUl SERVICES 
COMMUMTYAND SOCUL SERVOS 
COMMUNITY AND 50CUISERVCES 
COMMUNITY AND SOCUl SERVOS 
CCMM UMTY AND SOCUL SERVOS 
COMMUNITY AND SOCUl SEKV CIS 
CO*.* MUMTY AND SOCUISER’.OS 
COMMUNITY AND SOCUL SERVICES 
CO*.*.M UNITY AND SOCUl SERVOS 
COMMUNITY AND SOCUl SERVICES 
COMMUNITY AND 50CU1 SERVOS 
CO 4 .' MUMTY AND 50CU1 SERVICES 
COMMUNITY AND SOCUl SERVICES 
COMMUMTY AND 50CU1 SERVICES 
COMMUM TY AND SOCIAL SERVOS 
COM.MU V7Y AND SOCUL SERVOS 
COMM JVTY AND SOOAl SERVOS 
COMMON 1 TY ANO SOCUl SERVOS 
COMMON- TY AND SOCUl SERVOS 
COMMON! TY AND SOC UL SER VOS 
COMMON! TY AND SOC Ul SERVICES 
COMMUNITY AND SOCUL SERVOS 


SOCU1J92 A6 
SOCUL393 A1 
SOCUU94 A1 
SOCUL395 A1 
SOCUL396 A1 
SOCUU97 A1 
SOCUL393 
SOCUl 449 
SOCUL35 AS 

SOCUUS A6 

SOCUU7 
SOCUH3 A1 

SOCUL39 
SOCU190 
SCCUL91 A1 

SOCUL 9 4 AT 

SOCUL 107 A5 

SOCUL 103 

SOCUL 104 AJ 

SOCUL105 
SOCU1106 A3 

SOCUL399 A3 

50CULS5 A6 

SOCU195 AS 

SOCUL97 A6 

SOCUIS3 AS 

SOCUU11 A6 

SOCU1112 A6 

SOCUI11S A6 

SOCUL116 A6 

SOCUL117 A6 

SOCUU1J Al 

SOCUL119 A f, 

SOCUl 120 AJ 

SOCU14CO A3 

SOCULI 21 AS 

SOCUL 172 

SOCIAL 173 AS 

50CUI124 
500*1115 
500*1126 
500*027 AS 

500*023 A3 

500*023 
SOCUO30 AS 

$00*031 A5 

500*031 A5 

S0CUO34 AJ 

S0CUO3S 
500*036 AS 

SOCIALISE A3 

SOCU1401 A3 


500*1375 AS 
500*1176 AS 
SOCUl 177 A6 


4205 CfBCE aPNITW & EOUIFMENT 
OffKE ALTERATIONS 


4205 SCCMSJTY l QUJ MINT/ IAW ENFOPOA'LNT 
4205 LAW INFOPCEMENT EQUIP 


4301 OFFICE fUP.MTUPE ; SECRETARY 
4301 OFFICE ALTEPATIOF*S 
4301 GENERAL tCfJ'S MEN! 

4301 Off >CE FUNVTURf & IQUF A'LNT 

4301 UPGSAMYD Of TEUFHOM 1 MS 

4301 A7C0NCYTI0SEM 

4301 LfPGPA£»7Y30f£U\DVSS 

4305 ASCONOmONtFS 

4305 *.*IATT f UPROSE CENTER • M5f KWTM 

4305 COMVUM TY SOUAPIS • MFC “A« 

430$ COMMUNITY SQUARES • GENERAL IQUDMEMT 
4305 SOL*? UTOllNS • UPGRADE 
4305 SO*JP IHCHENS • fUNVTUAf ft IQ'AJ Mf NT 
ftinn fUr/OSE CENTER . PAAAl IASI 
L'UmfMr/OSE CENTRE CYAN VVYXSVUl AP£AJ 
4305 PlIWBTUM ft fGOXMENT 
4305 CfDCE ALT tAA TlONS 

ClllW M2CIWIW MATIFUSPOSI HAIL 
4305 ASSET ft SMUS IQUf MINTCSUIS POOR COMMUNITIES) 
L«PG FOOD SANK fACUfTY (IV.TPTYFlDUCTlOM 

l.'ULTl fVP/OSE CENTER. 7AAAL EAST 
4305 MULTI fVPLOSI CENTER. f AAH EAST 
4305 PUPAL COMMUNITY CTOIOWXNT 
«0S S»JPVtHAN<lCAM{PA 
PHOTOCOPY MACHtfif 
*AY> UPGRADE Of Ut*ARY 
TROUfYS 

U>5 GARDEN MVTIOfMIKT 

4405 SPECUl EQUJMEWT: AGED ft OTFIAIXTIYASIED 

4405 EUFJlTTJRL ft EQUJMIXT 

4405 GENERAL COUP MINT 

*4/5 SHF iWFG 

4405 A'RCONOmONTRS 

4410 llRftfTUnE ft EQUPMLNT 

4 1 10 SURVEILLANCE CA.MEPA | SE CU*/T»T 

44*0 snnvws 

4110 GLNE/U1 EQMTMENl 

4110 AJRCONTXONERS 

4110 UPGRADNOOfUSPASY 

4110 TP.OUIVS 

4110 GARDEN DEVtlOfMEMT 

4110 SrlCUL ECMFMENTrAGEOft OJTEFJNTLYASUD 

4115 GEMPAL EQUf MEN! 

4415 HAMTUFI ft EQU-FMEWT 
4415 ShElVVfG 

ARCONDinOf.EM 
UPGRADE OF USURY 
SU^TRIAMtCA.VIRA 

4415 ntoum 

4415 CARDEN DEVTIOfMINT 
ARCONDFTTOMRS 
4120 GENEM1EQUFN17YT 
4*20 FUF.NTTVPI ft |QU!FM£M 
4*20 SHELVING 
4*?0 L'PGPAD*?#GOf USSARY 
5LSVTIUAVCF CAMERAS 
<120 TR0UTV5 
4*20 GARDEN OEVTLOP MINT 
<120 5FFCUI ICYJ’F A'EM: AGED ft CxFfERENTlY ASLED 
4*75 TU?7«Tn.i?i ft EQUIPMENT 
412 S GENERAL IQU-FMEM 
4125 SHQYWS 
412 S A3 CONDYTIOMRS 
<125 U?GPAI>7*3 Of L£RARY 
4125 G ARDEN DEVELOPMENT 
4130 lURMTUPC ft EOUf MEM 

SA TRITE LSAAA1S : GROENHEVAEL 
GOUOA : ?»TiV UePARY 
<130 E>TA 4 *SXy< Of USPA.RY STP.XES 
UTGRADWG Of L'SPAS’Y fAOUTL S 
<130 GENERAL EQ*J?R*tM 
<130 SHRVWj 
4130 FlfPAoTUPl ft EQUTMENl 
4130 GENERAL EQlFiPMLNT 
4130 TFOUEYS 

LSGVDfOFUSPAAT 
4130 AJRCCNDniOMR 
M JO SURVEILLANCE CAMERAS 
4 1 30 GARDEN DtVELOfMEN I 
4150 SATEUTElfiWJiS. UPGRADE 
4130 SATEUTE USVAES • IURN'lU®i ft COM WENT 
4130 SATEUTE 1£>A.R'ES ■ GtNi PAL EQULMfNT 
4130 U3?ASf G RAVt 
4135 ELfp-NIRPL AND EQu; MEN! 

4135 SHELVING 
4*35 GENEPA1 EQU-7M1NT 
7 JR CC^.TXTlGr<lRS 
UPGRAKNG Of IERARY 
5UV,TQ1A\CE CAMERA 


<440 FJ^VTU-L ft FQLIFMENT 


COMMUNITY AND SOCUL « R'.ICf S 
COMMUNITY AND SOCUL SE f,V.i S 
COMMUNITY AND SOCUL ttRVK £ S 
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263 SOCUL SERVICES 

264 SOCUL SLfi.XLS 

265 SOCUL SLICES 

266 SOCUl SERVICES 

267 SOCUl SERVICES 
265 SOCUl SERVICES 

269 SOCUl 5ERY1CES 

270 SOCIAL SERVICES 

271 scan se kvxes 

112 $0<UI SERVICES 

273 SOCUl SERVICES 

274 SOCUL SERVICES 

275 SOCU1 SERVICES 

276 SOan SERVICES 

277 soon services 
273 soon SIRY.CES 
277 SOCUl SERY'.C£5 

2eo soon servos 

231 SOCUl SERVOS 

232 soon SERVICES 
23 J SOCU1 SERVOS 

224 SOCUl SERVOS 

225 SOCIAL SERVCES 
225 SOCULSERVCfS 
237 SOCUl SERVOS 

233 SOCUl SERVOS 
239 soon SERVOS 
JW soon SERVOS 

291 SOCUl SERYOS 

292 $OCUl SERVOS 

293 SOCUL SERYOS 

294 SOCULSERYOS 
?9S soon 5ERYOS 
2J5 soon SERVOS 
797 soculseryos 
292 soon SERVOS 
799 soon SERVOS 
30V soon SLR . 'OS 

301 SOCUl WRYKES 

302 SOCULSERYOS 

303 SOCIAL SERVOS 

304 SOCUl SERVOS 

305 SOCIAL SERVOS 
305 SOOH SERVOS 
307 SOCULSERYOS 
303 SOOn SLR V<£5 

309 SOOn SERVOS 

310 SOCUl SERVICES 

311 SOCUI SERVOS 

312 SOOnSLRVXES 
312 SQCMLSCRVOS 

314 soculservos 

315 soculservos 

316 SOanSEFVtCES 

317 SOOn SERVICES 
312 soon SERVICES 

319 SOCIAL SERVICES 

320 soon SERVICES 

321 SOCIAL SERVICES 

322 SOCIAL StR'iXtS 

323 SOCULSERYOS 

324 SOCULSERVOS 
3 IS SOCUl SERVOS 
326 SOCULSERVOS 

32? soon servos 

322 SOCUl SERVOS 
329 SOOn SLRViCLS 
339 SOCUl SERVOS 
IJI SOOnSERVCES 
312 soon SERVICES 
311 soon SERVICES 

334 soon SERVICES 

335 SOCIAL SERVICES 

336 SOCIAL SERVOS 

337 SOCULSERVOS 

333 SOCIAL SERVICES 
339 SOCIAL SERVICES 
369 SOCIAL SERVICES 

341 soon SERVICES 

342 SOCUl SERVOS 
341 SOCIAL SERVICES 

344 SOCIAL SERVICES 

345 SOCIAL SERVICES 

346 SOCIAL SERVICES 

347 SOCUiSERVOS 

343 SOCV1 SERVICES 
343 SOCVi. SERVICES 

350 SOCIAL SERVICES 

351 SOCULSERVOS 

352 SOCUISERVOS 

351 SOCIAL SERVICES 

354 SOCIAL SERVC IS 

355 SOCIAL SERVICES 
3S5 SOCIAL SERVICES 
357 SOCIAL SERVICES 

353 SOCIAL SERVICES 

359 SOCIAL SERVICES 

360 SOCULSERVOS 

361 SOC1A1 SERVICES 

352 soon SERVICES 

353 SOCIAL SERVOS 

364 SOCUl SERVICES 
35S SOCUiSERVOS 

365 soon SERViCES 
357 SOCUISERVOS 
363 SOOAl SERVICES 

369 SOCIAL SEA'.OS 

370 SOCin SERVICES 

371 soon servos 

372 SOCIAL SERVC IS 

373 SOCIAL SERVICES 

374 soansEfivxis 

3 73 SOCUL SERVICES 

375 SOCUISERVOS 
377 SOCUISERVOS 
373 SOCULSERVOS 
379 SOCW SERVICES 
3*0 SOCW. SERVICES 
331 SOCUl SERVICES 
3S2 SOCUl SERVICES 

323 Soon SERVICES 

334 SOOn SERVICES 

325 SOCtn SERVES 

JS6 soon SERVICES 

127 SOCULSERVOS 

113 SOCUL SERVOS 
339 SOCUl SERVOS 

390 SOCUl SERVOS 

391 SOCUl 5ERVCE5 


E NV&QNft 'EN7«lH£ALtH • EDM 
ENV-PONWOTAi HEALTH : EOM 
FU3UC CONVINCES 
PU&UC CONVENANCES 
PUSUCCONYEN-ENCES 
FU6UC CONVENANCES 
PARKS ft RIO PARAS fM 
PARKS & PIC: PARAS fM 
FA RXS & REC- PARKS fM 
PARKS & PIC PARKS fM 
PARIS 5 FIC: PARKS PM 
FARAS & FIC: PARAS fM 
PAR« & REC PAPAS fM 
PARKS 3 RFC PARKS fM 
PARKS ft REC; PAMS fM 
PARKS R PEC; PARKS fM 
PARKS & PEC; PARAS CM 
PARKS R PLC; PAMS fM 
PARKS ft REC PARAS fM 
PARKS R REC PlAYG ROUNDS (P) 

PARKS R PRC PLAYGROUNDS (F) 

PARKS & PEC PLAYS SOUNDS IP) 

PARKS & PIC PLAYGROUNDS [P) 

PAPAS & PIC PLAYGROUNDS IP) 

PARAS ft PIC PLAYGROUNDS (P) 

PARAS ft FIC PLAYGROUNDS (PI 
PARKS R PIC PLAYGROUNDS (P) 

PARAS & PIC FLAYS POUNDS (P) 

PARKS R PIC PLAYGROUNDS (Pi 
PARKS 5 PEC PLAYGROUNDS (F) 

PARKS & PEC: PLAYGROUNDS |F) 

PAPAS 6 PEC PlAYG ROUNDS (?) 

PARKS & PEC: PLAYGROUNDS (F) 

PARKS & PEC: PlAYG ROUNDS (F) 

PARKS & PEC; fUYG ROUNDS (?) 

PARKS & PIC; PLAYGROUNDS (f) 

PARAS & PIC: SFORTSC ROUNDS (?) 

PARKS (I PIC; SPOATSG POUNDS (P) 

PAPAS ft PIC. SPORTSG ROUNDS (?) 

PAPAS & PEC SPOATSG ROUNDS (?) 

PARKS & PEC SPORTSOFOUNDS(P) 

PARAS & PEC SFORTSG ROUNDS (?) 

PAPAS & PEC SPORTSGPOUNDSf?) 

PA-RAS ft PEC: SPOA TSG ROUNDS (?) 

PAIXS ft PEC SPOAISO ROUNDS (F) 

PARKS & PEC SPORT $G ROUNDS (?) 

PARAS ft PEC SFORTSCFOUNDS(P) 

PAPAS & PEC: SPORT VS FOUNDS (P) 

PAPAS & PEC: SPORT VS ROUNDS (P) 

PARAS & P EC: SPORT VS ROUNDS (F) 

PARAS ft PEC: SPORT VS ROUNDS (F) 

PARKS ft PEC: SPORTSG ROUNDS (?) 

PARKS & PEC: SPORTVSROUNDS(F) 

PARKS & PEC; SPORTSOROUNDS(P) 

PARKS 5 PEC: SPORTVSROUNDS(P> 

PARKS & PEC: SFORT5G ROUNDS (F) 

PARKS 5 PIC SFOflTV3ROUND${F| 

PAPAS & PIC yX* 156 POUNDS (P) 

PAMS & PIC SFORT5G!»OUN!>5{P) 

PAMS ft FIC SPORT5GPOUNDS (P) 

TARAS & FIC SPORTSGROUNDS (P) 

FAA.KS ft PICSFORISGROi/NOStP) 

PAPAS ft FIC SFORT3GROUNOS{P| 

PARA5 ft FIC SFORTSGP0UN05 (f ) 

PARAS ft PIC SPORTS GROUNDS fM 
PARAS ft PIC SPORTS GROUNDS fM 
PARKS ft PEC SPORTS GROUNDS fM 
PARAS ft PEC SPORTS GROUNDS fM 
PARAS ft PEC SPORTS GROUNDS fM 
PARAS ft PEC: SPOR TSG POUNDS fM 
PARKS ft PEC: SPORTS GROUNDS fM 
PARKS ft PEC: SPORTS GROUNDS fM 
PARKS ft PEC: SPORTS GROUNDS fM 
PARKS ft PEC: SPORTS GROUNDS IS) 

PARKS ft PEC SPORTS GROUNDS IS) 

PARKS ft PEC SPORTS GROUNDS |5) 

PARKS ft FIC SPORTS GROUNDS IS) 

PARKS ft PIC SPORTS GROUNDS |S) 

PAPAS ft PIC SPORTS GROUNDS (S) 

PARKS ft FIC SPORTS GROUNDS |5) 

PARAS ft FIC AR30?miM (P) 

PARAS ft FIC ARBORETUM (P) 

TARAS ft FIC AR3WFTTJM (P) 

PARAS ft FIC NURSERY (?) 

FARES ft FIC NURSERY (F) 

PARAS ft FIC NURSERY (P) 

PARAS ft FIC NURSERY (P) 

FARAS ft FIC fAARi MOUNTAIN MTUPE FIS 
PARAS ft FIC PAARl MOUNTAIN FUTURE FIS 
PAPAS ft FIC PAARl MOUNTAN FUTURE FIS 
FARA5 ft FIC PALRJ. MOUNTAIN NATURE FIS 
PAMS ft FIC PAARl NfOLiNTA-fL MTUPE FIS 
PARAS ft FIC f ARRl ft*OUNTAN MTUFE FIS 
PARAS ft FIC PAARl MOUNTAIN MTUFE FIS 
PARAS ft FIC PARRl MOL'NTAN NLTuFE FIS 
FARAS ft PIC PAARl MOUMAN MTUFE FIS 
PARAS ft PIC PAARl MOUNtAN MTUFE Ff S 
PARAS ft FIC ORLEANS FAR* ( P) 

PARAS ft FIC ORLEANS PAR* (P) 

FAR.KS ft FIC ORLEANS PAR* ( P) 

PARAS ft FIC ORLEANS f A«X(P) 

FARAS & PIC HOLIDAY PESOAT (S) 

FAR*5 & FIC; HOLEWY PESOAT (S) 

FAFA3 ft FIC HOLIDAY ftSOAf (S) 

PARAS & FIC; HOLBAY PESORT (SJ 
HOUDAY FISWT AVTON'BVUl 
HOLIDAY PISORT ANTOfi-ESVllI 
HOUDAY FI50RT ANTOf.ESVLlI 
HOUDAY FISORT ANTOfvESVLil 
HOUDAY FJESORT AN1C^<BVLII 
HOUDAY FISORT ANLOT.lSVUl 
y.VAW;*« FOOL f AUFES T PIE T ( P] 
y.ViMPAi?« POOL PAUREStPIE T (p) 
yAWMiMS FOOL P AUrESt PEE T ( P] 
y.ViWANG FOOL PAUFE5TPEET (P) 
y.VW.Vi« FOOL llliN DPAKIN5 T I lN { Pj 
SVVi VM.m FOOL llEiN DPAKENSTIM [f} 
yA'iV RANG FOOL Hi IN D?A»IN5TEJL [P| 
S>YlUA*:NG fool HILN OFAKENStEi-MP} 
SWiVy IN G FOOL HE IN DrUllR.S TLu’I(F) 
SVV.M.MIW3 POOL Ilf LN D=U»INSTtlN(RJ 
SYYiVMNG FOOL M=£»\VENI (?) 

S VY.MMNG FOOL: M3EKVMM (?) 

WA'M W POOL: MSIK'A IM (?) 

5VV.MA1W fOOL: FE'/TZSTPIET f»M 
POOL: FfNTZSTTIET f.M 
y.ViVM POOL: l i NT7STTIET fM 
S'AWMDS FOOL « NT?ST7in fM 
y,V,MM.*79 POOL PINT? ST? FIT fM 


CCA*\!UNnVA/.OSOCUL StR.XIS 


STVMTAADRICF1ATON 
SPOT! AND RECREATE 
SPORT AND FICPE.AT)C^( 
SPORT AND FlCRIArON 
SPORT AND FICRIAPON 


SPORT A.ND RE CREADON 
SP03T A/dJFECR£AT»0*( 
SPORT A‘iDFlCPEAtlO*( 
SP03T A‘© FECRIAriO*( 
SPORT AND FI CRH DON 
SPO^T AND FICPIADON 
SPOAT WiD FICRlAnON 
STOAT AND PICRIATlM 


SPOATA-NDPECPEATiCYT 
SPORT AND RECREATION 
SPORT A.ND RECRIATiO^T 

SPORT /.NO RECREATION 
SPOAT AND RECREATION 
SPOAT RAD RECREATION 
SPOAT AND FE CREATION 
SPOAT AND RECREATION 
SPOAT AND RECREATION 
SPOAT A/*D RECREATION 
SPOAT AND RECREATION 
SPOAT AND RECREATION 
SPOAT AND RECREATION 
SPOAT A.ND RECREATION 
SPOAT A.ND RECREATION 
SPOA1A.NO RECREATOM 
SPOAT AND RECREATION 
SPOA! A\0 RECREATION 
SPOAT ANORECMATION 
SPOAT AND RECRIADON 
SPOAT AND RCCAIAnON 
SPOAT AND RICRIArON 
SPOAT AND RICMAnON 
SPOA I AND RICPIADON 
SPOA I A‘*D FI CREATION 
SPOA T AND H CREATION 
SPOAT AND PI CRIATON 
SFOATANO FI CREATION 
SPOAT AND FICP1ATON 
SPOAT AND PE CREATION 
SPCAT ANO RECREATION 
SPOAT AND RECREATION 
SPOATANOPECREAtlON 
SPOAT ANO RICREAT 0*4 
SPOAT ANO RECREATE 
SPOAT ANO RCCRIATON 
SPOAT ANO PCCRIATiON 
SPOAT ANO REC RIATON 
SPOAT ANO RECREATION 
SPOAT ANO RECREATION 
SPOAIANQRICRIAnON 
SPOA I ANO RECREATION 
SFOA I ANO RECREATION 
SPOA I ANO RECREATION 
SPOA I ANO PI CREATION 
SPOAT AND FICRIATON 
SPORT AND PICPIATION 
SPOAT AND FICRIAT10N 
SPOAT AND PICPIATION 
SPOAT AND FICPlATON 
SPOAT A*«D RICRlATlON 
SPORT AND PICPEATON 
SPORT A‘J9 PI CREATION 
SPORT AND PlCFlATiON 
yORTANDPECRlATlON 
SPORT A*D RICRlATlON 
STOAT A‘Z) PECREATO') 
STOAT AND PECREATON 
SPORT A.ND PECREATON 
SPORT ANO PECREATON 
SPORT AND PECREATON 
SPOAT AND PICRXATON 
SPOAT AND FICRIATON 
SJORT AND FICRIATON 
SPORT AND FICRIATON 
STOAT A»J> FICRIATON 
SPOAT AND FICRIATON 
SPOAT AND FICRIATON 
SPOAT AND FICRIATON 
SPOAT AND FICRIATON 
SPORT AND FICRIATON 
SPOAT AND FICRIATON 
SPOAT AND PlCFXAfON 
SPOAT AND PlCFlATiON 
SPORT AND FlCFIAnO*^ 
SPORT AND FICF1A DOr( 
SPOAT AND FlCFlA TON 
5POAT AND FlCRlATlOf^ 
SPORT AND PICRIA TlO*< 
SPORT AND PlCFlATiON 
SPC^T A’4D PICFlATlOr( 
SPORT AND RECREATION 
SPOIT AND RICFIATK^T 


A3 

AS 

AT 

A5 

A6 

AS 

A1 

A3 

A1 

AS 

A5 

AT 

Al 

AS 

AS 

AS 

A1 

A1 

A5 

A1 

A1 

AS 

A1 

AS 

AS 

AS 

A1 

A1 

AS 

A5 

A1 

AS 

AS 

AS 

A1 

A1 

A1 

AS 

A1 


AJ 


A1 

A1 

A1 

A1 

A1 


AS 

AS 

A1 

A1 

A1 

AS 

AS 

AJ 

Ai 

AJ 

Al 

AJ 

Al 

Al 

A3 

Al 

Al 

Al 

Al 

Al 

A3 

AS 

AS 

AS 

AS 

AS 

AJ 

A3 

AS 

AJ 

AS 

AS 


A3 

AS 


A3 

A5 

A3 

A3 

A5 

A3 

A5 


A3 

A3 

A3 

AS 

A3 

A3 

A3 

AS 

AJ 

AS 


4520 UPGRADE TOUT f AOLfTitS 
4520 AVEL'£LIM£M/TC<FU5T273 
4520 P-ADOS 

C4f 3 ) PU3UC TOUTS « NORTH £ AN PAARl {UASISim 5TUDYT 
<5 10 EQOJMENT G IK&M (HYD?.0UC W'>N< K.LOC»lR5.l E ATHERSSHAGOES.CASUS) 
4510 FLA YC-ROUNDIOURA'iNT POUF ANKS 


4 6 ID PLAYGFOUMK DEVELOPMENT 
4610 tXVELO? Of TFEE GARCKN 
4610 DEVELOP Of GARDENS AT MUNXlFAL &H&HGS 
STAFF f ACCUTI5 AT DEPOTS- MW 
4610 STAFF FAOUJiES AT DEPOTS: UPGWC 
4510 RJ5NTTURI ft EC?J'FfAE7*T 
4510 WATTRAUMGWENT EQJ!?MINT 

NVR0P Of NEW CEVITRY/ CEMETERIES: NEW 
4520 WATIFAUM5E VENT EQUIPMENT 

4520 COLKP MINT G EMFAL (lOOIRS.FR/J AT lONlLEC I P-< S>STmCHA5J.POfiSSHAC*L£S) 
4620 PLAYGROUNDS: EQUI7MEM 
4520 PLAYG POUNDS: DEVTICP VLNT 
4620 TOANEWTFANGELWP.OVTKYINTS 


4620 EERO R/.tR^EWO.TALftN VIGETATiON 
4620 UPGRADE WORKER FACAITIS 
4620 TREE MUPP.Vj 

CTVX CENTRE : tfAGATlON SYSTEM 
4620 fUANYTUFi ft EQUIMENT 
4620 COMMUNITY SQUARES : hr.V 
4620 COA1 VUT.1TY SQUARES: I'fCPADE 
45JO FUF.NnUFI ft tC/JS VENT 
4620 ST APT FAOlimS AT DEPOTS: NEW 
4520 AUK NY ASM CLEAR ING 
4525 EQUJ VENT. GtNtFALfW ATE A CANNON. tOCKERS) 

4525 EQURVOfT: fMGATKM 

DUTOfTST?IETTINNSCOU31S:liPGRAOTrt ft FI»XE 
4625 KANDPADIO’S 

FAUFI STAIRUM : UPGRADE OPEN STANDS 
45? S SIGHT SCREENS 
4525 PORTABLE PAVUONS 
4525 UPGFAO.NG CFjOIT FITCHES 

4525 UPCRAD.NG WOFAZft HOUSES CUUOSAfXAT ft ZANDCP^fT 
4625 UPGRADING CP SPOAT lACUTitS * Dn>OSAPHAT 

FALSI STADVM : UTGPAD>NG AT H LI DC TRAC* ft CVCUNG 
V2CAWTW RU6SV SlADnM : TA^ FA^-'/5 
4625 DADOSAFVUT STAD3/U ICpAPA*ENT 

CUJXIMIHAI STAM>M : UPGRADE TRAC* 

CONSTRUCT SOCCl/T f Ell'S 
4525 fiOWUNG 0.1*3: UPGRAD.NG Cf CUKOLV} 

4525 UFG!U£>iNGOfM2EilVVtMSPOAI5ANDFU35YSTAD'UM 
4525 UPGRADING Of ItNN 5COV«TS PAARl EAST 
4525 DUTCKT STREET TEAMS COUFTSiUPGPADVS PAVTLJCY4 
4525 FAFY1AND • PAVHHON 

UFGFAD.NG Of EAURf STREET SPORTS STADIUM 
UPGRADE Of MM AWE U ATHLEDCS TRACK 
4625 STAJP RACUTtf SAT DEPOTS. UPGRADE 
STAPP fAOUT<SAT«PPOT5: MW 
4625 STAFF FAC AfT< SAT DEPOTS fUP.VTUM ft EQJifMEST 
4625 MWORLEANS SPORTS rACJCnY UFG»ADE 
4625 SARON SPORTS f ACUITY. IQUPMIM 
A52S WniATWUn\7IDESPOmGA0UND5 
46 JO I CF/iF MEM: GENERAL f%VAT« CANNON .PiPES ft tOOIRl ECT ) 
NEWTON :U?G RAW y* rACLnYr20IOUC-ACVFFO.CCn 
46JO PAlOATXW EQUIPMENT 
46JO HCOIY ft SOCCIA GOAL POSTS 
46 JO WTITEVRIOC : L'PGFADE IRIJGATJON 
45 JO WTLTTVRIDE: TEMPOWJH STANDS 
4530 WILTEVRiDL UPGRADE PAOUTY 
4530 KEWTON. UPGRADE FAOUTY 
4530 FEUKAA.N PARA. UPGRADE f ACRITY 
4535 UPGFADNG f ACRJl < S 
4535 TTN'AOFARf STANDS 

WM • REPLACE fENCf AROUND THIS 
4535 GOLEVA - PAVING ARCUNO CLU3HOU5I 
4615 HEA.M0N • AKUTON PACAUY 

4535 «(2) DEVELOP NEW ft UGFADC DUSTi'/i SPORT f AOUI IS 
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<645 IQLTPMlNTiGEMPAKF-IES) 

4645 UfGMDf IAEA'S 

UPC- MDM Of AFSORITUM 

4650 ECF/PMENT G ENfP.Kl (r?UV»iNG SHARES. EU C » fcCAI ( Q US Mf NT) 

4650 STWF FACAfTES AT DEPOTS: UPGRADE 

4650 STAFF FACttfTlES AT DEFFOT5: NEW 

4550 STAFF fACftfTH SAT DEPOTS: fUF.MTURE ft EQUIPMENT 
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46 75 FI AXY.I ALIEN VEG ETAT>DN 
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4705 EQU FMENT.GEMFAL 

4 705 UPGRADE SMMUUSrJQ POOL ft f ILAUD ECFJ fMENT 

EQU'f A'ENT: G ENEPAL {OU.75.TACHI5.T PAOi ^5C Al E) (DRA) 
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4710 UPGRAD?7 SE'AIO:t*S (C-PAKETiSTliM 
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SAP E1V SINSOSS-CHIOF-M ROOM 
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4 71S S TA.N0S ft PEC ff ATOW FAOUTES : M=£1VVLM FOOL 
4715 SHADY f CATS AT A<3f tiWCM 
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31/1/2012 13.14 
t\'\ 

31/1/2012 L2J 4.5 A7* A 1 0. J 1 . 12J3J4JS. 16. 1 2,18 .19.20. 2 12 7J32USM>2 72*2*. 39. 31 
30/6/2012 12.3.4.5.6.73.9. 1 0.1 1.12.13.1 4.15.15.17,13.19^0.2122^3.24.2515^7^319^0.31 
30/il/MlI II.3.4A6.7I.9.I0.1U7.13.1US.16.17,13.19JO.2U2.2J.24 25.2S.?7^29JOJl 
31/1/2011 li3.43.6.7^.9.!0.11.12.13.l».15.16.17,13.19^0IlI2J3^4.25?6.27ja29AOJi 
tX'A 

31/5/20 1 2 A7A9J0 JI 12. 1 J. 14. 1 5. 1 6, 17.13, 1 9^0IUI2 31415.26.27^ I 29 JOJ I 

31/5/20 1 2 1.23.45.6.7^^.10.11. 12.1 3. 14. 1 5. 16, 17.1 M IIi23I»I5.26i 7^3.29405 1 

30/11/2011 1 .24,45.6.7^9. 10 J1 1243. 144 54 6. 17.1M9.XU 1 J2_23IUS.26.2 7^3.29,30, 3 1 
3Q/4/2012 31 

M/Xll lXSAJiAW. 10. 1 1.12.13. 1 4.15.1 6.1 7.1 3.19,20.2 1 .22.73.24^5 J6.2 7^3.29.30.3 1 
3QM/2012 1.2. J.4.5.6.7^ .9, VX 1 1 .17.13.1 4. 1S.1 6.1 2.1 3.19>3.21 21.2 i3USJ&27J2i& J0.3 1 
31/5/2012 1.2. 3.4.5.6,74 9.1 0. 1 1.1 7. Ill «. 15.1 M 7.18 19.20 21.27^3.2 42 S25.2723MJ0J 1 
31/12/2011 2.1ft 

3Q'I/2012 1X3.43.6. 749.10. 1 1.1 ?. IM «1 S. 1 6. 17.1ft. 1*2021221 3.24 2 5,25,27,23 2940.3 1 

KVA 

31/1/2012 UJ.44.6.743.10.11.1Zn.l4.1S.16.17.IB.l9404U2J3 24 25 26.2743 294041 
30/4/2012 1IJ.43.6.7^3.10.11.12.13.14.15.16.17.1B.19202U2J3I4.25.25.27^3.29>VJ1 
30»'6/20l? 113.0.5,7^3.10.11.111 J.H.15.16.17.1B.13^0.2122J3.24^S.26.27^3 29JOJl 

IVA 

3Q'4/201? 12J.O-6.733.10.1U2.1J.14.15.16.17.1I19.20 2U2J324I526J7I3 29J041 
J 1/5/201 2 1 2 J.4 3.6,733.10 .1 1.12.1 J.U.15.1 6.1 7.1 J.19.20.2U233 24^52 62 7J3.29.JO. J l 
31/5/2012 1 JJ, 4.5.6.7^3,10.11.111 J.14.15.I6.1 7.U.I9 20.21 J2J3J4.25J6J7J8.29,J0.3I 
30,6/2012 1.23.4,S.6 k 7A3,10.1LH33.14.1S.16.17,13.19.20.21.22J3J4JSJ6J 7J 8.29 ,30.31 
30,6/2012 1.2.3,4.5.6,7,8.9.10. ll.l2.ll.14.lS.16.17.13.19JO.2IJ2J3J4jSj6J7J8J9.30.il 
31^/2012 1X3.4.S.6, 7^.9,10il 1.12.13. 14. 1S.16.17. 13, 19.20.21.22 J3.24J5J6J7J8J9.30.31 
3 1/3/2032 1.2,3.4.5.6.7,8.9.10.1 U 2.1 J. 14.1S.16.1 7. 13. 19 JO 2 1 .2 2 23.2 4 J5 J 6J7 J8 J9J0.31 
>3/4/2012 IX 1.4.5.6.74,9.10. 1 1.1 2. 11.1 4. 15.16. 1 7,11.19 JOJ U 2.2 3.2 4 JS J 6J7J829J0.31 
23/2/2012 1J_3.4.5.6.7A.9.10. 11. 17. 11.1 4. 15.15.17,13.19 J0.21J2.2 JJ 4.25 J5.27JB. 29J0.31 
•VA 

30,’ 6/20 12 U3.4.S.6, 74.9,10.1 1.1 7.1 3.1 •. 15.15,17Jft.l9J0JL22J 3.24 JS.26J7JB.2930Ji 
31/5/2012 UJ.436.7J.910.1 1.17.1 3.1 1. 15. 16. 1 7 JA.19 JO JL22J J J 4. 2 5 J 6J7 J 8 J9J03 1 
30)'6/20)2 13.14JUIJ6.27 

31/5/2012 UJ.43.6.7^5.i0.11.12.1J.l4.15.1S.17.1ft.l9J0.2U2.2JJIJ5J6J7J4J9JaJI 
30,'6/2012 lJJ.4^.6.7^.9.l0.1L12,lJ.l4.15.16.17.1ft.l9J0JUUIJ4 2SJ6J7Jft 29J»VAl 
31/5/2012 1 JJ.O.6.7^A10.1L 12.1 J.14, 15,16.17.1ft. 19 J021J2.2 J J4.2S.26.2 7.28 29 JO JJ 
30/4/2012 lJJ.4J«.7A9101L12.1J.lt.l5.15.17.U.l9JOJL2UU4J5J6.27JftJ9J0Jl 
30,'6/2012 UJ.45.ft7^5.10.1L12.13 1115.16.17.1ft 19JO2UUJJ4JSJ5J7J8 29J0J1 

30/4/2012 IJJ.4J6.7^DJO.U.12.13.U.15.16,17 ( 1S.19JOJU2J3.24J5J6.77JI.29JOJ1 
*\'A 

31/1/20)2 1.2J.4^.6.7JA10.1U2.13.U.15.16,17.18.19JOJU2J3J4JSJ6J7Jft.29J0,31 
30/11/2011 17J.4^.6.7^.10.1L12.13.14.l5.l6,l7.lS.l9JOjL2iJ3J4JSJ6.27J4»JOJl 
>0/4/20)2 1 JJ.4^.6.7j 5.10. 11.12.1 3. l*.l 5, 16, 17.15.19 JOJU2JJJ4J5 J6.27J4.29 JO, 31 
30/6/20)2 1 J J.4 J.6.7J AiO.11.12. 1 3. 1 «. 1 5. 16. 17.11.1 IJ01L22JUJ4JSJ6J 7 J 4.29 JOJ l 
31/5/20)2 1 JJ.45.ft7J5J0.il . 12. 1 3. 1 «. 15. 1 6. 17.1443 JOJUU3J4JSJ6 J 7 J4J9J0.3 1 
**L'A 
•X'A 

31/12/20)1 UJ.4J.6.7J5.10.U.12. 11.14. 1S.1617.1S.19J0JUU3J1J5J627J429JO31 
4X'A 
•H'A 

31/1/2012 • 

30.'6/2012 65.12.16 
31/3/2012 22 
31/5/2012 4 
30/6/2012 13.14 
•H'A 
•H'A 

30/6/2012 liJ.4.5.6.75.9. 10.11.12.13.14. 15.1 ft 1 7.1 1,19 JO J 1 J2 J 3 J 4 J S J6 J7JA J9».l 1 
•H'A 

3Ci'6/2012 1 J. 3.4,5.6.75.9.10. 11.12.13.1 4.15.1 6. 17.1 8. 19 JO 21 J2 .21.24 J5J6J7J5J9 JO. 31 
30,7/2012 13.14.21J4 
30/6/2012 » 

3V6/2012 1 JJ.45.6.755. 10.11.12.13.1 4.15. 16.1 7,11.19,20 JIJ2J3J4.25J6J7J4 J9». 31 
30>'4/20)2 3. 2 J.4J.6.759.10.11 J2.13.1 4.1 S.l 6.17,18.19 JO.?lJ2j3.24JSJf .27 J3.29, 30. )1 
•H'A 

>%'f/20)2 I JJ.45.6.755.10, 1L12.1 3.1 4,15.16. 17.1 8.1970.21.2273.24.25 JS.2 7 J4.29.W, 31 
31/1CV2011 S J J.43.6.75 J40.ll 12. 1 3. 1 A 15.1 6, 17,1 B. 19J0 JI2253 J4 J5 J6. 2 7 J4.2? JOJ 1 
J 1/1/20)2 5.75.10.11 
30,9/2011 5.75.10.11 
>>'6/20)2 5.75.10,11 
30/6/2012 8 1179 
»'6/2012 7.10J9 
30/4/2011 30.31 
31/16/2011 31 

•H'A 

31/12/2011 30 
31/5/2012 30 
>>'6/2012 30 
30/6/2012 28 

3C/6/2012 1.2,3.4.5.6.755,10.11.12.13.14.15.16.17.18.1970.21 J2J3J4JS J6J7J3J9.VV.3 1 
30/6/2012 1 2,3.4,5,6.753.10.11.12.13.14.15.16.17,18.19.20.2) J7J3.24J5J6J7J4J9.3V.31 
•H'A 

30,7/2012 1 . 2J.4.5.6.753. 1D1 1.12.13.1 4.1 S.l 6.1 7,18,1 9.20.2) JU3.24J5J6.J7J5 J9. 30. 31 
>Vf/20)2 1 75,45.6.753.10. 1 U2JJJ 4. 15.1 6.1 7.1 8.19 JO J J JU3 J 4.2SJ6J 7 J1 J9.9V. ) 1 
31/5/20)2 3 .2,3,4 5.6^753.10.1 U2J ) J 4,15.1 6.1 7.18.19J0JIJ2J3J4JSJ6J 7J5 J9.30. 31 
VV6/2012 12J.45.6.753.101U2.U.14.15.16.17.18.19JOJ1JU3.24J5J6J7J4.29.3O31 
31/3/20)2 1.75.45.6.753.10.11.12.13.14.15.16.17.18,1970717273.247576277479.30)1 
•H'A 

KMMii 1 73,45.6.7535ft It 111 3. 14. 1 S.l 6.1 7.1 8.19702 1 JUi J4 JSJ6J 7J4J9. >V, 31 
•H'A 

27/2/20)2 125.45.6 k 753.l0.11J2.1).H.l5.16.17,19.)9J0.2U2J3J4J5J6J?J8.2?.30.3l 
31/5/20)2 1 75.45.6,753. 10. 1 L12.13J4J 5.1 6.17,1 8.1 9JOJ 1 J2J3 .24 JS J6J 7J3 J95051 
>V 4/20)2 1 25.45 A7J3.10.1 1.12.1 3. 1 4.15.16.17,1 8.1 9.20J1J2J3J4JSJ6J7J3 29,30.31 
•H'A 

3>'6/20)2 1 J5.4.S5.75 3 JO. 1 1.12.1 3. 14. 1 5.1 6. 1 7,1 8.1 9.20.2 1 .22 J3.2 4 J5 J 6J 7 J3.29.3V.3l 
•H'A 

31/5/20)2 1 75,45.6.753.10. lUill J 4. 1 S.l 6.1 7.1 8.1 9 JO J 1 J2J3J4JSJ6J 7J4 J9. 305 1 
•H'A 
•H'A 

VV6/2012 1 75,43.6.753.10.11.12.13.14.15.16.17,18.19.20.21 J2J3J4JSJ 67 7J4. 29,3V. 31 
31/5/20)2 30 
•H'A 
•H'A 

30/6/20)2 30 

31/5/20 1 2 1 J3.43.6.753 J0.1 1.12.1 3. 1 4.1 5.1 6. 1 7.1 8.1 9J0 J J J2J3.24 JS J 6 J 7 J3.29. 30.3 1 
27/2/2011 !JJ.43.6.733.1011.12.1).14.15.16.17,18.1?J0Ji J2J3.24.2SJ6J7J3.29.W.J1 
•H'A 

3 1/5/20 1 2 1 7J.4 3.6.753. 10.1 1.125 3. 1 4.1 5.1 6. 1 7.1 6.1 9J0.2 L22J3 .24.2SJ 6 J 7J3J95VJI 
•H'A 

VV6/201J l .73.43.6733.10. 11. 12.1 3. 1 4.1 5.1 6.1 7,1 8.1 9 J0.2 1 J2.23.2 4.25 J 6.2 7J3J9.30.31 
•H'A 

30/11/20)1 4 
>0/4/20)2 4 
30/6/2012 4 

•H'A 

30/6/2022 202273 
>3/6/2012 20.7233 
31/5/20)2 20.2233 
•H'A 

31/1/2012 20.22.23 
31/10/2011 63.12.16 
31/12/2011 63.12.16 
>>’6/2012 63.12.16 
30/4/2011 15 
30/4/2012 14 
31/5/2012 15 

4H'A 

•H'A 
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6LOGE T AND TREASURY OfTO 
BUDGET AN0 TPFASURYOfFCT 
B-JOGIT AND TTEASURYOfFO 
BUDGET AND TRIA9JRY OTTO 
IU0G ET AND TREASUR Y OTOI 
BUDG ET AND TREASUR Y Of fKt 
BU0C ET AND TREASUR Y Of FKt 
CORPORATE SERVOS 
CORPORATE SERVICES 
BUDGET AND TREASURY Of KE 
BUDGET AND TREASURY Of f < I 
CORPORATE SERVKIS 
CORPORATE SEP ViCtS 
CORPORATE SERVICES 
F1AW/43 AND 0(\t LOf ME NT 
PIAKVM5 AND Of Vt LOf ME NT 
FIANN7Y3 AND Of Vt lOf MI NT 
FtANNTfj ANOOfVTLOt MINT 
FtANNJYS AND OfVllOf MINT 
PlAVN *73 AND WVTIOf ME NT 
tliCTF.aTY 
tiiCTf.aTr 
ELECT P;<ITY 


SOaU373 A5 
SOCWL )74 A5 
SOCWLJ7S A1 
SOCWL! 76 A6 

SOCWL377 A5 
SOaAl)73 A5 
SOCWL 3 73 A5 
5OCWLU0 A) 
50CWLMI A) 
SOCW1MI A) 
SOCWL 3) t A3 

fv«OMEITl A5 
FlNANCefTI 
Finance* a-s 

fw*WN«9 as 

flNAfYCeiO AS 

finance u as 
f.NANaU as 
T NANCE 1) AS 

Finance i* as 

TNANaiS AS 
RNANaiS A6 
FINANCE 17 AS 
r-NANai* 
r-NA.Nai3 A5 
r.NANCtiD A6 
FLUVX21 
F.NANCI22 A6 
FiKVK(2) A6 
F-NANCE24 A6 

Finance 2 s 

f .NANCE 26 AS 

FAANCI27 
F. NANCf 2* 
F*NANC£5) AS 
FRANCE )S 
FINANCES) 

F -NUKES* Aft 

F-*LANaS5 AS 
(WliffEM 
(HGINFEPJT1 Aft 
ENGIMEPPT2 

EWKEEU Aft 
EN5N£Ift< Aft 
ENGINE tftS Aft 
E7Y5»N£tP6 Aft 
IN3INEER3 A6 
EliGlNtlAlO A5 
EN5‘.N£l*293 A5 


4720 PtPAlA T O 7XILNG AJ1D ?AV’J«G 
4720 lUr.NllUPt ft IQWMEhT 

4 715 EQ'JPMEM: G LNEPAL (CKARS.TASl£.EOAA'£Sft LAIS) fWUH 
471S U«G?AD?#30f EWlT'JKS 
PORTASLE FAV7JON5 
LANE FO?ES AND EQUIPMENT 
472S FU=.NTURE & EQUPMEM 

FAPySCER'ETRY; UPGRADE POAD SrSTLM 
430i OAUOSAFHAT; a>.’£TRY : UPGRADE f t«H .NG 
4)05 UPGRADE Of HE?Of5 ACRES 
4305 UPGRADE FACATTY 

<405 GIlJ-f^HSOURpJOOOBEAiPTlIKAriONftGAtDtNS 
4305 OEVUOfOf NEWCEN'ORY 
4305 5TAJF FAOlTTlESAT CtPOIi UPGPAOC 
4305 STAFF FADL/ntS AT WfOIS FURNITURE ft EQU'PAtNT 
COUDA - UPGRADE FENCE 
UP0®ADt*JG Of f AOUT :£S 
4310 SARONaVETFRY: UPGRADE 
43 10 S;MON!>UM CE>.**TIPY. UPG PACE 
4315 Gf NEPAL EQUIPMENT (PlPES. StAIHOlO?K) 

4315 BEAUTifY CEMETKES 

4315 STAFF FAC AfDES AT C<FOT5:UPG9ADE 

4)15 StAJf f ACRJTES AT Of ?QT5 FlPNTU’E ft IQUPMEN7 

5S01 Of f iCT f UPMTUPF: HOD 

5501 OfflCtfUAVTU^SECFtTARY 

5501 Of FKt All EPAT IONS 

5501 Of FKt tQUP ME NT 

COVPUtlASOf F W A5E BU0GET 
A'PCONDmONIAS 
60*5 RP-VTTUFt ft tQUFMENT 
6045 ADO?IS5U?GPA£>V3 TOHOUSES ft QAT5 
60*5 BEAUTIFVCAT10*< Of \lfSXH 
SECUP/TY FE7Kk'«G ft CAPPOA IS 
6015 OfTKEAlTEMTTONS 
6015 A'R CCNOmONTfS 
6015 CCTV CAMERAS 
6045 2 WAY MOTOROLA PAQiOS 
6015 COLOUR FF-NTEKS 
6015 TOOLS ft MACH -VERY 
6015 |M(PGf NCYHOUSTY j : LMEfGtNCY IJl 
6050 FIXTURE ft EOUPMEWT 
6050 Office ALTERATIONS (DrriP.\SiO*f Of Of FiCES) 

6050 INSTALtATi^f Of SECURITY SYSTEM IFRC^fT COO*) 

6050 f ALuVj StSTFM IDRA'ATA f LUNG CAftNETl 

6050 iNSTALlATVONOf StftV'eiSFoLOCRHIl 

6050 LA.NOACQUSmOV ft fliJlSIWCfS 

6050 IMfP^ENCYlAND 

6050 PUPAL HOUSING 

SCOS C*- s ECTO*ATt: COMPUTlft BoCGEI 

C<R ICTORATt. COMPUTtAS - CAWAL f l PtAaVIMS 
5010 Of FICE rUPMTUFE AND LQJ'PMINT 
5012 Of FKt rilTUJTU?! A7.D ICPJ PMINT 

5015 PADCf eitKTROYPESt MET EAliS ?/3 APPA»AAT(?AAPl.WtlU?f5T0fl IN 5V B ON) 
5015 CWE<N2ASXS 

5015 ISHAPf OfTKtKSHWStHDfAAfW 
5015 OfTXt DESK WITH DRAWtASX ) 

501 5 CONTEPENCt CKUSS X 10 
5015 HI-BACXOfFXf CKARSX6 
5015 ADDING MAOHNtS X 5 
5015 BCYOEMEHtVSlAXl 
«TECO«^MtRXl 
5015 FUW CAft-MTI X * 

5015 ADDi.Vj MACH NES X 6 Of SK CALCULATORS 
NOUCOWNTUm 
5015 CONUPLNCI CHAINS X 4 
5015 H» 8AO<OfnCf<KA'*SX3 
5015 OffKf CES< 

CARPI IS 

5015 Hl ftLCXOfTKeCHA'RSXI 
CONFERENCE CKVSSX 4 
f AtfJG CA5 Nm X 4 

5020 Of na RP-vuiPi and igvpmint 

UPG RAD V5 Of ACTION CAVA 
FUftNTTlRF A »3> tQUP MINT 
50)5 orna fu^.ntu’E and coup mint 
50)5 r -VT2.US UPGRADE SIR-,1 « AVO S-UN l QUP MINT 
OfDCE FU^.N'TUPL D'RECTOft 
6C01 QPJCTOPATL COMPUTIR BUCKET 

CKPLCTOPATL COMPUTERS -CAPfTAl PiPlAOA.'EMS 
6010 FVAVTUFE ASO F)T H7/5I 
6015 FUFAirTUPE ft flTTiNGS 
6020 FU?-VTU«i ft IQUf MEN! 

6025 DATA STORAGE (AtS) 

6030 FU«.VTU?iftECfA?rME»n 
(OX) OfftaALTIRAT|Qf,5fATllJ7KiTONOffJCn 
7005 FUP.V1URE ANO EQU v ME NT 
UPS 

7015 PiflACt SWITCHGEAR 
7015 Q.tRHEAD UNE FPOTTCTXJN 
7015 PROTtCHOMUtXRAK-NG 
7015 P16WLDUNES 
7015 GtL.tAAL PETlORATtON 
7015 PIFIACE >lfe CABLES 
7015 13 2/66/1 )*VCKST?J2(/TTG« 

7015 13 2/66/1 l<VCKST?.i3'ATTO'flCOU?Kn.C07<TP.:3 TO OfYtlO? MENT) 


DSM LOAD MANAGEMENT SATTOi .V) 

DftM 1 iMf Of USE MfTTP.NSfCC'ffSiAN'lRS > 10CG) 
7015 PADiO S 

7015 PiflACt Ol Cl-CUFT ft-IAAIKS 

7015 NAS W 7 ft 04) { FUAT R QUALITY MAN SYS T IM) 

7015 lUGPitUNG 

7015 tE£CIRflCATlONHOUS»iGF?OjtCTS 
7015 Gt60VtINC«0ND€ 

Elf Cl FIXATION INTORMAL SETTUVENTS 
7015 COM VUNCAT ON CABLE fREFl CrTX CAELfl 


CORTCHUTtSEAVXtS 
CCRTOPATE SEWCES 
COFPCPATE SERVICES 
CORPORATE SEFViOS 
CORAvRATTSEWiOS 
CO^ORATTSEWiaS 


ErYI.NElF63 A3 
EM3J.1tF.A4 A1 
EWJiEtPftS A1 
ENGINEER?* Aft 
EFY37.1EP79 AS 
eW : MFRiO AS 
eWLMEPSl AS 


7015 IADC4RS. TOOLS AND EQUFMENT 
7015 GE7;tPAIft»SHT.NG) 


7015 DPAAlNSIIiN NEW STREET UGHT7/3 

7015 DPAAIN51IM NEW STREET LK3HTJ73 

7D2D WTBPXOiNGS HOOFtETQJJGS (ALGEVtrt FETAULAS E) 

7020 LRt6-XiDiNG55TTAAn»jTE 

TOM VLXYAV3 OU SWIIAAR EN F11AYS 

TOM QPGPADtP- .'iGVANCUNn'AIPAI 

TOM GEFitDSRAPft TCt? USTt'JG 

TOM FEES1A3IE 


7C'M GEBOUt ft GPONDE 
SCOS WRCLAllEPAtlONS 
SCOS OfTKtFQUfMENt 
SCOS PI.LV3 SYSTEM 

S005 S6FV1R & GtS DATA STORAGE CAPACITY 

MA C XLT STFiET EULD^iG: T.M{ ft ATTFNDA'KE 
SC05 fiANCASIMTSft FtANSCANN frt 




JVliyMH 1! 
awiii li 
S-Yfmi; S.M0.1US 
3C.W1I! S.7J0JU1 
tVA 
t\’A 

iUHNU &WIUI 
>t’A 

3VS/M12 1.J,JA5.6.7AS.10.1112.13.H.lS.lftl7.H19.M31Jil3.2I.J5J5i7.!I.MJOJl 
31/3/M12 II.>.«.5.6.7A3.10.m2.13.1OS.lS.I7.U,19J(UUil3Jia5J$.27jmj0Jl 
3Cl'£/70!2 U.3A5.6.7A,.l0.l3U43.H.I5.16.17.13 IWJlJi23ai45J69>JUJJ<lJl 
31/3/7012 lA3.«J.674910.1117.1i.H.ll.l6.17.1319 202U2332l2S2627J! tt»Jl 
30.’Sfi03 2 UJ.«i6.74.9.10;11.12.11U.lS.16.1M!.1990.1U(JS2USJ6.2?ai23.».»l 
30,'«/2012 12J.«.6.79.9.10.11.17.1MJ.J5.1S.17,13.H.20.21.22JS212S26.27JJ.23.».H 
31/3/2012 12J.4i.«.799.10.1U2.UH.3S.IS.17Ji.l9J0.21.22J121JS2627Jl.SJ0.31 
It'A 
IN/A 

11/3/2012 UJ.»it l 799.10.1UAH.i«.13.1S.17.13.1390JL22.21.2«.2S.25279Ji930Jl 
30.-6/2012 12 JA3.6 7A9.101L1113.il 15.16.17.1313 J03L22-2321251527JJ 2)3031 
31/5/2012 12.1.«.5A7A9.10ilL1113.tl.l5.16.17,l3V9JO2L21231125.26.273J.2330Jl 
23/2/2012 11.3.4.5.6.7 A9.10.ll.1113.ll. 15, 16. 17,11. 1910232123.21.2536.2 213.23 3031 
30,'6/20U 113.1.5.6,739.10.121113.11.15.16.17,13.191021212331.2536.2228.233031 
31/10/2012 1U.1.5.6.7A9.10.111111.11.15.16.17.19.19103122233135263228133031 
31/03/7011 12.1.1, 5.6. 7A9.10.1L11121US.16.1 7.11.13103 122133 135363733233031 
31/03/2011 121.1.6.6.7A9. 10.11. 1113. 11. IS! 6.1 7.15.19301122233135263 7.2 129 3031 
31/10/2011 13.3.1.5.6.7A9.10.11.1111JC.1S.1637.H.19.20.21323331JS2622J3393031 
31/01/2011 13J.1.5.6.7A9!0.11!7!3!«.lS!M).!»!»3O.2132313US26223139.».)l 
IN'A 
»H.'A 

31/03/2011 113.1A.6.7A9!0.11!7!l!*,15.16 k 17!3!9303l373S212S36322333.30.11 
30005/7012 19312231 

30*05/ 201 2 133,15i7A9J0.U12.U.ll!5J6!74U93O3U23121JS26J73139J031 
«N'A 

30/10/2011 1 73, 45A7A9!0!1!2!1.H!5!617!3.13 30313231.1 135 26773333 3031 
30*50/2011 1.23.1iA7A9!0.Ultll!l!5!6!7.13.1930313131.21.2S36.2731293531 
31/10/2011 133.1A.6.7A9!01U211!l!5.t6.17411930313121311526.27313330Jl 
31/05/2012 1. 73.13A7A9.10.il. 121 3! 1.15,1617. 1 A19 .2 03I » 73 21.7526.2731233031 
30*00/2011 133.13A7A9101tUll!l!5!6!7!M93021313131.1S15.2731333031 
31/05/2012 1.7J.lAA7A9J0.1Ulli!l!5!6174AU30313233213526.773».2i30Jl 
31/06/2011 123.1.5A7A9!01111UH!5!6I7.H!9302131232«351627212930J1 
30*00/2011 13.3.1AA7A9!0!Lllli!l!5!617!3.133021212121.253627233930Jl 
30*04/2012 133.*3A»A9!0ilL1113!l!5!617!«!93O2I322121.2S25.273S2330Jl 
30/31/2011 133.15A7A9.10.1U211.H.15.16.17.1S.1330.213123.2125363723293031 
30*00/2011 133.13A7A9J0.1L1211.H.1S.I617.13.133031322J3135J627333331J1 
23.*02/2012 1 6 
3C.«/2012 13.11.1631 
31/10/2011 11.13 
29.*PV2012 131 

133.19A7A9.10.H J211U!i!617.U!9>3313l21 21 75 2637233J3031 

•N’A 

11/10/2011 173.!3.6.7A9!9!1!213!*!5!617!S!9203132212* 75.262728.233031 
3V11/20I1 133.*3.6.7A9.10!l!21J.ll.t5l617!8!930313121.21.15.2S2738133031 
133. 13.6.7A9.10.H.17.I8! *!5!61 7.18.193031.227I31.15 262728393031 
23/2/2017 123ASA7A9!0!U7!3.11!61617!I!930313221.213S363738333031 
21/2/2017 1 23. <3.67A9!0!1!7!8,11! 5.161738.13303132.2 3.21.25 7637283330.31 
27/2/2017 1.23. 13.6.7A.9.10. II, 17. II!*! 51617.lS.19203137.21.21312627312930.il 
71/2/2017 1 3J.15.6.7A.9.10.H! 7! I.11.1516.17.18.133031.2733 21.713627283330.11 
71/2/2017 l3J.4JA7A9.10.Ull.Ull.l5J6J7.UJ9303U7J12llS26373829J3.il 
11/1/2011 13J.1J.6.7A.9.10.II.I7.U.18.U.1617.U.19JO.2I223I.212526J72833J0.I1 
21/2/2012 13J.I.5.6. 7A9.I0.II. l7.UJ8J516.17.ll.13JO.71J7JlJI2536272l29JO.il 

ir» 

21/2/2012 133.4.5.4. 7A9,IOIlJ2.1i.1 1.15.16.17.11. 19.20.21 J23J2I3336372122.5031 
31/8/2011 U.5AJA7A9.101U2JJ.14J1J5I7JU930JI32J128J5J8J22I39JOJ1 
1VA 

26/2/2013 liW.5.57A3J0.11.11U.UJ515l7.li.l9.20.2U2312»252f.22J8.2330Jl 
21/2/2012 1.11.4.5.57A9.10.11.12.1U1J5.16.17.IU930.2132312I25262721.2930J1 
23/2/2012 13.1.4. SA7A9J0.il. 12.11.11.15.16. 17.11. 1920J122J3212526 2738 2930J1 
• \'A 

23/2/2012 l3A45A7A9J0 l lUJJl.ll.l516.t7.l8J9302L2i332135.25272i333OJl 
IN'A 
6\'A 

31/12/2011 1. 7 J.43A 7A9.101IJ2.1 1,18,15.1617.18.19303122312*2536272833 J0.11 
IN'A 
IN'A 

30,9/TOll l3AIJA7AJJflULM.UlUS.l6J7JfJ9302J222l3U52M73l33J0.il 
30.9/2011 13J.8JA7AJ.10.ll.17.UUU1617JM9303l373f3825J6373l33JO.il 
IN'A 

51/10/2011 13A1J.67AJ.10.11.H.U11.1S.1617JJ.13303I27212IJ53637JI.23.10.31 
IN’A 

23/10/2011 13J.8.5.6.7A 9.1011.12. 11.11.15.161 7,11.1930.71 27333USJ6373133J0.il 
30*09/2011 13J.«J.67A9.1011.I1.U1M5.IU7.1I.1930313733383536373I39.»J1 
30*09/2011 13.1.8.5.6. 7A9.I0.11. 12.13.11.15.16.17,11.19.20.7127233135363731. 22.WJ1 
ll.’05/2012 13J.1.5.6.7A9! 0.U.12J3.16.15.16.17! 1.19.20.2 122333 135263 73839.10 J1 
26/10/2011 1A1.1.5A7A9.151I11J11615J617.U.19.2O.2132312I2326373I.29J0J1 

15.5)6/20 12 1AM.S.6.7A9J0.ILUJJ.I6.I5.1617.1619303I32313I3536373629J0J1 
31/5/2012 1 A1.8.5.6.7A 9! 0. 1 1J2. 13. 1 6 J5. 1 6.1 7.1 1.19.20.212233363526.2 726.29.10 J 1 
IN'A 

3V6/2012 113122 
11/5/2012 9 

31/5/2012 15.13.202! JJ 
30*1/2012 1.1.23 

JW2012 1 2. 1.1J.6.2J9. 10. 11. 12. 11 J 1.15.16! 2.1M9302I3233213S263 7.21,29 J0J1 
JC/6/2012 212221.21.25 

11/5/2012 12.M.5.67A9J0!1.12.11!*.15!6!7!8!93O2l22312U5.26372S.29JOJl 
36*1/2012 1 2.3,4.5.67 A9.10.H.12 13! 1.15! 6! 7.I8.193O2122333U525272829J0J1 
31/3/2012 15.2021.2127 

36*6/2012 12.M.5.63A9!0!U2.11J1.15!6!7!8!93O2I22J12U536272833JOJl 
IN'A 
IN'A 

31/5/2012 13.M.5.67A9!0!U2.15.1I.15.!6!7!8!9303132332U536.273U9J0J1 
16*6/2012 9.15.27 

11/5/2012 U.M.667A9461U2J3JIJ5.1M7.UI930J13L23213S26372139AM1 
11/3/2012 1.2.M.5A7A9.161U2.UJlJ5.!6,l7,lB.193OJ122232U5 26.272f78J0Jl 
36*6/2012 9.H.16 

IVl-lOM f 2, M.5.6 7A.9.I0.1 1.12.1I.II. 15.16, 1 7.1 8. 19303122332 125363 72 8 29 J0J1 

IN'A 

11/5/201 2 13,1.1.5.6. 7A9. 10. 11.12.1 1.11.15.16. 1 7.18. 19303122332 1.25363 73 3. 79 J0J1 
30/l.'2012 1.2.J.1.5.67A9!0.1ULlf 11.15.16.17.18,19303132332125263733.29 J0J1 
36*6/2012 12. M.5.6.7A9.iailJ2JJ!1.15.1617.1 3.19302132312135363 72829 JOJI 
11/5/2012 12.3.1.5.67A9.10.1U2.11.1IJ5.16.17.1S.19JOJI32J3.2U52637J3.29J3J1 
36*6/2012 U.M.S.6.7A920.1U2.I1.1I.1S.16.17.1S.19203IJ2232U5J6J228.79J3J1 
36*6/2012 13.3.1. 5.6 7A9.10.1L1L13.1I.15.I6. 17.18,193021.22232135263 733.29J0J1 
22/2/2012 13.M.5.67A9,13.!Uill2l.l5.l6.17.19J3J0.2122J3.2U5J5J7.28.29J>JI 
31/3/2012 31 

11/5/2012 13.1.4 .5.6 7AJ.10J1.1211J1.15. 16. 12.18.13.20.21223321.25263 738 72J2J1 

36'I/2012 1.23.1.5.6 7A9J011.I213.1I.15J617.1S.1330.2132332U5.2627.3833J031 

36*6/2012 210.11.1139 

31/5/2012 210.11.1173 

36*1/2013 21011.1129 

36*6/2012 210.11.11 72 

>Ve/2012 210.1U1.79 

91/3/2012 210.11.11 22 

23/2/2012 2JOJL1S 23 

JV6/2012 210.121933 

31/5/2012 13J.45A7A9.1211.17.13.ll.U1617.lM9.2031J7J3JUS2637J339Jl.il 
28/7/2012 1A3.15A.7AJ.12I1.12U16U1617.1M930312223JU5.26.273323J3.J1 
29/7/2012 1.23.1.5.6 7A.9.10.11. 17.13.1 1.15.16.1 7.1M930.21.2233.2U5.26.2733.29J0J1 
31/12/2012 13A*A67A.9J0.1L121fll.l5.1M7.11J93021323121.25.26J7J2»J0.1t 
IN'A 

3 , V*/2012 17AU67A5JOJU2U1415.1617.U.I9.20JL223UU526J7.24 29J231 
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5 22 WRAS T R UCTUPE ft FIAN.VNG HOO ; CT.U f TJG SERVICES 

5 23 FNF RA5T RlX TURE ft HANN R/3 HOO : CM ENG SERVICES 

524 INF RAS T RlXtURi ft FtAN V»7$ HOO : C M IW SEP VCES 

525 INFPAST RUCTUR1 ft FtAWTTS HOO : CM ENG SEWC ES 

526 L\F P ASTR 1_ I CTU ?£ ft PLAV.T.G HOO : USA. ENG 5W.TCCS 

527 INFRASTRUCTURE ft PLANNING HOD : OVi ENG SERVICES 
523 INFRASTRUCTURE ft FiANNVj HOD CT, r i ENG SERVICES 
573 LNFFASTRUCTU?E ft FLANV.V5 HOD ; CT.Tt ENG SERVICES 

530 INFRASTRUCTURE ft FtWiW HOD : CM l f >*G SERVICES 

531 IWASn.UCTUPE ft FLANVNG HOD ;CA’4ENG SERVICES 

5 3 2 INFRASTRUCTURE ft FLAN VNG TCNVNENG -MER : BUL ONG MAINTENANCE 

5 33 INFRASTRUCTURE ft KANN Vj T OAN ENG iNEER : ELHONG MAINTENANCE 

534 INFRASI f.UCtU?! ft PIANVNG T OWN ENG iNE IR : BULONG MAINTENANCE 


S35 INFRASTRUCTURE ft PLANNING 
53S iNTPASTRUCTUSE ft Fi ANN NG 
537 £NTFASTF.UCTU?£ ft FlANMNG 
S3ft INFRASTRUCTURE & F1A! NN\NG 
$39 LNFPASTPOCTV?£ ft flAKNNG 
$40 PNF PASTRUCTV-f ft FtANN'NG 
5*1 INFRASTRUCTURE & FIA.WU3 
5*2 INFRASTRUCTURE ft PLANNING 
54 J INFRASTRUCTURE ft PIAN^NG 
544 INFRASTRUCTURE ft PLA.WNG 
$45 INFRASTRUCTURE ft (UWW 

546 INFRASTRUCTURE ft PLANNING 

547 INFRASTRUCTURE ft PLANNING 
$43 iNFRASTPtXIURf ft PlANNNG 
$49 INFRASTRUCTURE ft FtANNiT/3 

550 INTAftSTRUCTURlftPlANNNG 

551 INF PASTRUCtUrf ft PLAN.NNG 
$52 INFRASTRUCTURE ft PlANV.NG 
553 INFRASTRUCTURE ft PlAVCNG 
$54 INFRASTRUCTURE ft FlANVNG 
55$ INFRASTRUCTURE & HAWNS 
$$$ INFRASTRUCTURE ft FtAViNG 
$57 INFRASTRUCTURE ft PlAWJiG 
$55 INFRASTRUCTURE ft FLAN.V.V3 
559 INFRASTRUCTURE ft FLAVN W5 
5€0 INFRASTRUCTURE ft PLASVJ#$ 

561 INFRASTRUCTURE ft PLANNING 

562 DJRASTRUCTIPX ft HAWiW 

563 INFRASTRUCTURE ft HAKKW 

564 INFRASTRUCTURE ft FWAi J#S 
56$ INFRASTRUCTURE ft FlANNiNG 

566 INFRASTRUCTURE ft FLANNIVj 

567 INFRASTRUCTURE ft FlAXNi 2+5 
563 IMTASTRUCTUPf ftFlANWW 

569 POAASTRUCa'FE ftriANVNG 

570 INFFASTPUCIWE ft PLANNING 

$71 INFRASTRUCTURE ft FLAWING 
$72 INFRASTRUCTURE ft PlAWNG 
$73 P<FPAST?. UCTUFI ft FLAWING 
$74 INFRASTRU'CIWI ft FtANVNG 
575 INFRASTRUCTURE ft PLANNING 
S7fi INFRASTRUCTURE ft PLANNING 
$77 INFRASTRUCTURE ft FlANNNG 
573 INFRASTRUCTURE ft ftANYNG 
579 INFRASTRUCTURE & FLAW WG 
550 INFRASTRUCTURE ft KASN J75 
541 INlPASfPlXlUPXftMANV-NO 
M2 INF PASTRUC1U«f ft NANVNG 
Ml INFRASTRXTURi ft PLANNING 
M4 INFRASTRUCTURE ft PLANVNO 
MS INFRASTRUCTURE ft PtANN'NG 
M$ INFRASTRUCTURE ft PIANNNG 
$37 INFRASTRUCTURE ft PIANNV3 
$33 INFRASTTIUCTURE ft FLAWING 
559 INFRASTRUCTURE ft PIAWiNS 
$90 LNFAASTT.UCTUPE ft PLANNING 
591 INFRASTRUCTURE ft PlAWtNG 
597 INFRASTRUCTURE ft PLANNING 
$93 INFRASTRUCTURE ft PlANN'NG 
$9* PiFRASTRUCTUREftPlAVisNG 
$SS INFRASTRUCTURE ft PLANNING 
$56 INFRASTRUCTURE ft fLAVVNG 
$97 INFRASTRUCTURE & PLANNING 

558 INFRASTRUCTURE ft KANINS 

559 INFRASTRUCTURE ft PlANNMG 
6CO ir.f PAS t P UCJUFl ft PlASNNG 
(01 INFPASTPXIUR.CftMASNNG 
(02 PrfRASTRiXtUPE ft flAWNO 
(03 iNfPASTRXTUPI ft ftAWNO 
(-M tNFPASTPiXTURI ft FtASN m 
(05 INFPASTPXrURIftftANVNG 
(06 INFRASTRUCTURE ft PIAWNG 
(07 INFRASTRUCTURE ft PtANNiV3 
£03 INFRASTRUCTUR E ft RtANVNO 
(09 INFRASTRUCTURE ft PtANNiNG 

610 INFRASTRUCTURE ft PtANN'^ 

6 1 1 INF FASTRUCTURE ft FlANNtNO 

612 INFRASTRUCTURE A PIANINO 

613 INFRA5TF UCTURE ft FIANN-NG 

614 INFRASTRUCTURE ft FUNV,NG 

615 INFRASTRUCTURE ft FIANN:V5 

616 INFRASTRUCTURE ft FWVNG 

617 INFRASTRUCTURE ft PtANN WS 

619 INFRASTRUCTURE ft FUNV.V5 

620 INFRASTRUCTURE ft FIANN R/S 

621 INFRASTPXTURI ft FUNV.V9 

622 INFRASTRUCTURE ft PtANN'NG 
(23 INFRASTRUCTURE ft FIANVNG 

624 INFRASTRUCTURE ft PtANMNG 

625 INFRASTRUCTURE ft PtANN'-NG 

626 INFRASTRUCTURE ft PIANN-NG 

627 INFRASTRUCTURE ft PtA3iN:NG 

623 INfRASTP.UCTUPEftPlANNi.NG 

629 INFRASTRUCTURE ft PEANN-W 

630 INFRASTRUCTURE A rtANV:NG 

631 P.FPASTPUCTURE ft PlANNiNG 

632 INFRASTRUCTURE ft FEANN^Wj 

633 INFPASTPXTUPf AFUNV:NG 
6M INFRASTRUCTURE ft FEAWfyG 
635 INFRASTRUCTURE ft F1ANNR75 
635 INFRASTRUCTURE ft FtANN ; f/S 
637 INFRASTPXrUPC ft FtANN-.fPS 
614 INFRASTRUCTURE ft F1ANN-NG 
639 INFRASTRUCTURE ft FIA7«?«-NG 
643 INFRASTRUCTURE ft ftANV.NG 

641 INFRASTRUCTURE ft PtAN.NiVG 

642 INFRAS TRUC TURE ft PtAN N«NG 

643 INFRASTRUCIURE ft PlANM’rt 

644 INF ?AS T P.UC JURE ft flAN N .*« 
64$ INfPASIR.'XtURlftFlANN ; .NG 

616 P^PAStPUClWi 4 PlANN'rrt 

617 INTRASTF.uauRE 4 f lANN-rt 
613 INFPASTFJJCR'RiftfiANV.?7S 
613 P*F?ASTPJJCTVR± ft PLAN'S •?« 

650 P.TPASTFLICRiiRE ft ttANV’o 

651 INFPASTP LXTUPE ft fL«-‘,*. '73 
657 INTPASTRUCTURE & FlA.\N-»75 


STREETS STORMAATER{?| 

STREETS S rOWAAl ER (f > 

STFEETS STC^.U>VATEA(f» 

STREETS STORMWATER (f | 

STREETS $TC^M,VATEA(fl 
STREETS STRATA ATIA {» | 

STREETS 5T0~-MA ATTA(P1 
STREETS STOR-MA ATE« (») 

STREETS STORMAATER(f) 

STREETS STOR-MAATTRiRj 
STREETS 5T0P-MA ATTR(P1 
STREETS 5T0R-M A'ATTR (f J 
STREETS 5T0AM,VATT*<ri 
STREETS STOP.MA'ATIR (»J 
STREETS STOrMAATERCn 
SI RESTS STORMA ATERCf) 

STREETS STOrMiVArL* (?) 

STREETS MOrAfAATLA(f) 

STREETS StOR.MAATEA(fJ 
STREETS STORATAArEAlf) 

STREETS STOPMA ATEA (7) 

STREETS STOFMA ATEAin 

STREETS STORMA ATEAm 

STREETS STOR-MA’ATLA|Fl 

STREETS ST0R.MA ATTAIF1 

STREETS STOR-MAATlAlFl 

STREETS STOPA?A‘ATLR(Fl 

STREETS ft 5T0*MA ATLR : TRAfFJC SERVICES 

STREETS ft 5TCRVAATEK : TRAFFIC SERSXES 

STREETS ft 5TC*MA ATLA : TRAFFIC SIAVCES 

SEAtPAGE: EmUE7»T GOUDA 

SEAERAGE: VbTlUNGTO^ 

SEV.ERAGE; V.TUJNGTON 
SEV.IRAGE: VSTUiNGTON 
5ESMPAGE: WRUNG TON 
5EVNEPAG E: WRiINGTON 
SEAIRAGL WRliNGTON 
SrAXPAGLSAAON 
SEWXPAGL 5AR0N 
SrAlPAGL RI TKlAAriON (PJ 
5rAXPAGL RfnOJLANON (FJ 
SEAtRAGL RfflClAANON (P) 

SrAWGL MIICVIAIIGM [RJ 
5EW1AAGL PEIlCUlATlOM [P> 

SEWtAAGL PETlCUlATlON fP) 

StWtAAGL tl TKWATION (P) 

HAtRAGI: PECULATION (R} 

MWtRAGF: PETKULATlON(Pj 
SEWtPAOf: FECULAnONtP) 

SEWERAGE: PECULATION {F| 

SEWERAGE: FE7XULAnON(Fj 
SEWERAGE: PECULATION (F) 

5EWTR.AGE: FETCUIATTON JF) 

SEWEPAGE: FETTCULATiQN 
5 EWE PAGE PECULATION (Pi 
5ESMFAGE PfTlCULAnONlFl 
SEWERAGE EfRUENT TPiAlVtNt |F) 
SESSERAGE tmUIKT TREATMENT |?) 
SEWEPAGL tFRUlNl TREATMENT |P) 
SrWEPAG L IE RUNT t REA T MENT 1 P) 
SrwlftAGL EFFLUENT! REA T ME NT (F) 
SEWERAGE EFFLUENT TREATMENT (F) 
SEWERAGE EFFLUENT TREATMENT (P) 
SEWERAGE EFFLUENT TREATMENT {P) 
SEWERAGE EFFLUENT TREATMENT (R) 
SEWERAGE : TANK R£AWAIS{DC> 

KKKTiPlC ItPVKf S 

SCIENTIFIC MRYXfS 
SCIENTIFIC SCRYKCS 
SOCNTifK SERVICES 
SCIENTIFIC MRVCE5 
SOEVTiTXMRVaS 
SCIENTIFIC SER’/iCrS 
50ENTmC$EA,Xf5 
50ENTVX SERVICES 
50ENTmCS£RS5CE5 
5C'ETfTmC SERIES 
SOENTinc MRS'iCES 
SOETETinC SERVICES 
SOEWTinC SERVICES 
SOETTTinc SERSias 
CLEANSING: REFUSE FlNVj/AL {Fl 
QIANS. NG: FIFU5E FXTWAL{Fl 
QEA24S:NG: REFUSE PI>.V7/AL<F> 

QEANS NG: REFUSE FINWAL (P> 
QEANSJTG: REFUSE FINWMt?) 
CLEANSES: REFUSE FIMOYAL tRJ 
CLEAVS.NG: REFUSE FIMCWK?} 
CLEANSING: REFUSE FIVN7/AL{?1 
CLCA NS VS: REFUSE PEAWA1{?) 
QEANSiNG: REFUSE PEATC7VA1{?J 
QEANSiNG: FEFUSE PEAWr'Al (T| 
CLEANSING: FEFUSE P£MC7.'Ai(Fl 
CLEANSING: REFUSE PEA'O’.AifWT 
CLEANSING: FEFUSE REAKR^ALfWl 
CLER-NSITiG: FIFU5C REMOVAL JW1 
ClfANSNG: FEFU5E PEAWALfWl 
CLEANS-NG: FEFUSE PEMCKrAl fWl 
CLIANS:NG: FEFUSE REMOVAL f»M 
CLFA?iS:NG: REFUSE REMOVAL fWj 
CLEA'iSiNG: REFUSE FENNy/RlfWl 
CLEA»1$:NG: REFUSE PEMO/Al fW) 
CLEANSING: REFUSE REMOVAL {V , ) 

Cl FANSNG: FEFUSE FE W/Al (WJ 
W'ATTR SURftV: RJ>Vi.NST?ATlON{?l 


COPJS^ATESW.-iCtS 
COPWATE SERVICES 


CCRKRLVFE SERT.lCtS 
C0??0?ATE SDF.TCIS 


ENGMER91 AS 
!V3*<TEE9? AS 
IMj>f.TERS5 AS 


ROAD TRANSPORT 
ROAD TRANSFOLT 
P.OADUWiSFCWr 


ROAD TPAAVOAT 
f OAO TPAN5FORT 
POAD TRANSPORT 
FOAO TRANSPORT 
POAD TRANSPORT 
POAD TRANSPORT 
WAS T l WATT « AWOG EMf NT 
WASTl WATER MANAGEMENT 
WASTE WATER MANAGEMENT 
W ASTE WATER MANAGEMENT 
WASTE W ATER MANAGEMENT 
W ASTE W ATER MANAGEMENT 
WASTE WATER MANAGEMENT 
WASH W AH R MANAGEMENT 
W ASn WAHR MANAGEMENT 
WASTE WATER MANAGEMENT 
WASH WATER MANAGEMENT 
WASTE W A TER MANAGEMENT 
WASTE W ATER AANAGENTNT 
WASTE WATER MANAGEMENT 
W ASTE W ATER A'ANAGEA'INT 
WASTE W ATER A«ANAGD.*lXT 
WASTE W ATER MANAGEMENT 
WASTE w ATER MANAGIMLNT 
WASTE W ATER MANAGEMENT 
W ASTE W ATER MANAGEMENT 
WASTE W AfLR MANAGEMENT 
WASTE WATER MANAGEMENT 
WASTE W ATER MANAGEMENT 
WAS T E WATER MAN1G E ME NT 
WAS T E W ATER MANAGE M| NT 
WASTE WATER MANAGEMENT 
WASTE WATER MANAGEMENT 
WASTE WATER VANAG EVENT 
WASTE WATER MANAGEMENT 
W ASTE WATER MANAGEMENT 
WASTE WATER MANAGEMENT 
WASTE WATER MANAG ER'l>*T 
WASTE WATER MANAGEMENT 
WASTE WATER MANLGEMtNt 
WASTE WATER MANAGEMENT 
W ASTE W ATER MANAGEMENT 
W ASTE W ATER MANAGEMENT 
WASTE W ATER MANAGEMEN T 
W ASTE WATER MANAGEMEN T 
W ASTE W ATER MANAGEMENT 
WASTEWATER MANAGEMENT 
WASTEWATER MANAGEMENT 
W ASTE W ATER MANAGE MENT 
V. ASTE W ATER MA»vAGE M£NT 
WASTE W A1E A MANAGEMENT 
W ASTE WATER MANAGEMENT 
WASTE W ATER MANAGE Mf?£T 
WASTE W ATER MANAGEMENT 


EWMER1M A1 
{A73A1ER1« AJ 
fP*G?.HRX04 A1 
ENGATUU09 A1 
£M3>f.ElR110 A1 


(F7SJiEElU2a A1 

CM3INEU129 A1 
(Mj,MER 130 Al 
(V3INEER131 
(VSLNEER132 Al 
(VSiMEAlll Al 
EF#G'NEUU}1 Al 
ENG!NZIR2ft3 Al 
EV5INFEA13& 
(>*Gi.NEEA137 A$ 
(MjiNEIAl33 Al 
IM3INELR133 AS 
P«G^IEM69 Al 
ENGLMIR264 
E2#3!M£R26S 
LVS'.NIlAill Al 
EM3MIA1I2 Al 
EJ«NllMt4 Al 
ENGINEEM45 Al 
EV3INIEA14S Al 
LNGIN1ER147 Al 
E7A3INEER143 A5 
ENGNCER149 Al 
ENG<Nf(R150 Al 
ENGMER1S) Al 
EVGMER15? Al 
ENCMER155 A$ 
INGtMfRlS6 A5 
1MGWEER157 AT 
(NGMEMSS Al 
EWMEIUM Al 

fNG7.UR166 
EM5'7.TLF267 
ETTjMEJLSOl Al 
ENG7.IEA161 Al 
EM5f<EOU62 Al 
E7rt'NtDU63 Al 
DttJ«TtfU64 Al 
tNS*UR167 Al 
EM$NttRl(ft Al 
EMG'.NEERITO Al 
EM$:MERI71 A5 
EMVNEER172 
CMG.NELRI73 AS 
ING.NEER174 
ENGINEER 175 AS 
ENGINEER 176 
ENGINEER 177 AS 
ENGNFIR 173 Aft 

ENGINEER! 68 
ENGINEER! 69 
[V3AEEPJ70 
ENG-NEER271 
ENG.NEER272 
INGMER273 
ENGMER274 
ENGMER275 
ENGMEER276 
fMJKElW77 
fV3?4EER179 Al 
EM3MER1M Al 
EF/jAE(Rll7 Al 
EM$J«EEIUA3 Al 
EMj(NEER12« 
(MS?iELR13$ Al 
(VjtNECRlZS A6 
ENG!NEUUa7 AS 


ENGiMEftm Al 
ENGLNEER192 Al 

ETJG1NEER193 AS 


ING:NEER220 
INGWIEAZ41 
ENGMIR232 
EMSJ«ItP233 
EMjJ*TEP244 
ENG9*EEP245 Al 
EWJ.IER235 
EWJ.TER303 Al 


E0Q5 G a MX A : CfVR E>iG StR/iCCS ft ASSET MANAGE MtNTS»TllM 
GcS SOFTW ARE : [MAGf LKUNTlC^E ft ARC GG 
3005 DATA FF 01 ECTOR 

£00$ SECTOR PtAV. STATE OF THE EN»l s .ONVEN f FifO* I 

£055 SECTOR PUN. ENYFOWEMAt VAX4G EVENT 5T51EM FVASE 2 

£005 STRATEGIC ENVJ=ONVENTAL ftAN. Ri'.ER MANAGEMENT FlAN f»USE 243 

690$ Ptl EG RATED ALLIEN WAS.NE S PEdS MANVSEMIXT flAN 

£00$ EJ7.’.R07,M2NTA16lUWS 

600$ SARON : LUYCOVMERjTAGf LVFACT ASSESSMENT J*.*7lEA<£NTATlGN 

3030 EUU>?/3EO'J'J MINT ft TOOLS 

3030 OFFICE ACCGVMOQATjGN - 6LA* E STREET 

3030 OFFICE RP-NTTURE 

312$ STOAVA ATER MASTER FlAN PROJECTS lWl£ MENTATION 

3 1 2 $ STORE.* A ATFR DRATLAGE : GDiERAi 

3125 FECOf.STPUCTlON OF STFEETS 

3125 TRAFFTC CALM.iNG: CJ7*EP-R1 

3 12S EQUIP ME NICE NEPAL AND OFFia EQU»ft*lNT 

312S PAVrSfWClSASLED 

312S P.OAD SOC k-NFPA MANAGEMENT SYSTEM ft UFGR. 


MW MOTORIZED TRANSPORT PROJECTS 
612$ STREET MM£l»fGRA07/3CW I S 1 G.H) 

612S S.T>£ W A1AS • MA N FED. FOLfTES : RENEW 
3 125 FOAD$ OR TAM30. NEW?£ST ANO NEWTON 
ROADS $A*ON 
ROADS GCLAA 

3125 SFEQAL FRQiECT .0241) SiQEWALAS f/.APD FROJECTS1 
3 1 2 $ aOS^/3 OF OPEN SM ATtft CHANNELS $A c O,‘GOUOA 
812$ 5PEOAL PROJECT Will T?Af f KTCALM-VS f.V A»D PR 0JECTS1 

812$ UFGRADJrt VAN D€R $TELSTRIUiMtA>Ift STT01AN V F- EMIO) 

812$ SLOPE SFAEAJSATtON LAN VAN R.16EICX ROAD 
812$ - PRIMARY f.OUT£$ 60S »UNSLHStVS£D 
812$ P15IVA5Y ROUTES 60S IF UNSUES'DtSfD 
812S INWE? 

8125 mrsahesstfeetweiungtoncravsel 
8125 WflTEVREDC STREET FARAiT<G A°EA (TftVM) 

8125 MSJiT.VEMR'^POAD 

TRAFFtC SIGNAL R-NG FOAN/JAN VAN F.lMECKOPZ.t / VAN WViSVUI 
3125 IR-OGE UPGRADE 
4147 TRAFFIC LIGHTS 
3147 T0UASMSGF4 

4147 PAAAUCKSTiUERf STREET OEFOT UPGRADE 

rl place seftc havcs with watif30?.n i sewiagj 
3215 TOOLS ANO IC6AEA»|NT<^Q- HXR PAViVG ERAAIR) 

£215 RlftACE/UfORADC SEWERAGE SYSTEM {.NO. MASTER FlANI 
1215 OFFjCI fUP.N'TURf 

£215 NEW SEWER SrSTEM TO fUV.NATE SF11AGE 

W1LUV3ICW SPARE PUMP 5EW AGE PUMPSTATION A»CAW.MR 
W11U7/3TON CARPORTS FCH MAVTIANNCE If UC«S 
( 220 CONSTRUCTION Qf MANHOLES OU f»P 
3220 UPGRADE ANDRE PLACE SELSER SYSTEM 

12)5 PUMA PE PLACE ME NT .PARIAN. S151RTOAK DON* ERWET STREET 
32)5 6CONORYVVAU AT DtSTTLiEJTF STREET OCfO 
32)5 TTIEVETRjC UPGRADE AND EXTENTION TO SNR Suf I ANTINTENT 
82)5 NETW ORJt UFG PA£K.V3 ANOf£ftAC«M£M (WL MASHR PLANS) 

82)5 GENERAL EQUr N*EKT 

82)5 £UUC GRAVITY OC/TFAll SEWlA PAA e l SOUTH - WViTW 
1235 EATENSJONOf BASK SERVICES 
8235 PROJECT 2 OYH SERVICES 
8235 EUUCStfV/CESfUMlD TO LIVES) 

823S Gffva Fu?xauf £ 

823$ CA*EOAISATC«STlli£ftlMPOI 

823S E'ARGRAVITYCMIFALI SEWtR WES6ANK 

323$ ElAK GRAVITY OUT FALL SfWTR CAAOUNL FOAD • PAAU SOUTH 

323S PiRlACE ME NT Cf SMALL IQU FMf NT, EUCTTT PAYING EfiAaEftS, D» LIST 

PA*AL BULK GRAVITY CUTTAU5IWEA: UFGPADC Of Wl$eAN< PAIl-M |MG) 

PAARL SOUTH HA K GRAVITY OUTTA11 SFrVtR : UPGRADE Of CA5COM FOU) PEfUNE (MjG) 
8 2 IS IUUC GRAVITY OUTI Alt SFAT R FAAP1 SOUTH - WWTrV - ADQTlON*l FUNOTW (MA* CO) 
8242 TREATMENT WO*AS UPGRADED) 

8249 WtlU’TGION WWTrV. PEHAiTTATTON ft UUNTtON 
8249 WtUiNGTONlNWSTRjliirUNVSTATlON UPGRADE 
8249 WTUl»*GT0N FVWSTAnON ft STrtlA UNC UPGRADEIPACMAA) 

8 249 UPGRADE AND EYT1NS»»S TO PAA«1 WWTW PHASE 2 (STRATEGY iVTUVENTADON) 

8 249 FfVTZ STREET fUVP STATTCN ft MW R.Si’rt MAH : UPGRADE AND EXTENSIONS TO 
3269 FAAEX SOUTH IVWTW. LAND CENT If ICATKW ft fv'CHAU 
320 OfTKE FUNTTUFi AND IQiJi; MENT 
OiXAOO NFiV SIWIA USE 
lift) EOJiFMENt 

auto sampler 

8255 EQiJiPMEM : LABORATORY 
OU.VTYDiS* READER 
825S A*Ol5TUri ANAlYZER 
425S STORAGE CAS NETS 

FAAAl; WWTW UPGRADE Of lMETVVORaS 
HEAAS9N WWTW. FEHAE-LFTATJON 
fAASU WlftTV; FE USE Of I FFIUENT 
PAAAl : WWTW*. ACER f CTTATTON Of LASORATOiTY 
PAASU WWTW INLET W0RA5 NCW G ENEPATOR 
PAAAL WWTW; FOMAAltZATCWOf FCAD5 INFRASTRUCTURE 
SAROM WATW UFGRADVj 
$A«.ON WA7YY If.STAllATtON OF Em F?1$S 
P4A*U WWTW; FEHLE-L FT ATKIN Of EfORLTIXS 
MAINTENANCE BAC*LOGS: STATUTORY CONIPLJANOS 
3330 FI FUSE CONTAINERS (W“HE ELY 6-NS, POLE ENS. SK«. EOT ILi EAN«$.EIC) 

8)30 COMPOST MU /TPANSFFR STATION LRGRADEtP) 

8 3 30 INTIGRATIOWASTE MA.NAGtWNT SECTORAL FlAM 
8 3 30 PE &AL0 ACCE SS FOAD TO VVULPRjTON CKJNV STTt frtl 
Ff 6U'LD ACCESS FORD TO WEUl*tf TON CK JNT? STTE CM 
8330 WtlLLNGTON SOUO WASTE 06POSU STTE EXTUiSX-N AND ClCfVJPI 
83 W EQM’f MINT GEMRAL 
83» OFFICE FU-.N'TUPE ANDIQUEMENT 

INMSTGATION NEW/ALTIF*iAT7,l OUVASTTt 
8310 M SI FEFUSE AREAS 

8310 W ASTE TO INEFGYP1ANT (SECTION 73 PiYESTlG.ADCW) 

8 330 FIHL? UTATON Of OLD lANOHU SITES (GOLOA. HtAMOH SA*ON ETC) 

8335 UPGRADE WTON CLEANS^ DEPOT 
433S FIFOS! ET( MANAGf M(HT SYSTEM 

fAA.RU TRANSFER STATON ; KNSTALLATON Of V.lG>l$r.;0Gf 

WlLiLVSTW LANOmi SETT: L‘*STAUAncW Of WlGHSRlOGE 

FA AFU- HfW CE FOT fOR SOL D WASTE MANXGEA'EM 

Wt lievo TON WW Of POT FC* SOUO WASTE ft*ANiGLMlf,T 

GOUOA’ NEW OffOTfOR SOL© WASTE MAHVlLVENT :GOUW,'HEPMO\'SAE.ON 

ORAAENSTItN MO£4EC^ESELfUVP*(2) 

WElLlVjION lA.NDTRL SETT: LEACHATE »AMLASEN*£rn COfif SOL 
8335 WUUV3IWT IAN<XR l SFTT: NEWPENCE 

ORARENSTEiN 0?0F-0f f FACHITES/WASTE ft$VM2ATlON 
8495 PfE PA’O WATER METERS 
£4 10 UPGRADE ANO F Ef1AC»‘/$ OF WATER KflWGftX 

NEW f ESERVOA (-NCL MASTER PLANS) - UN«D TO HQiJSNG FFOJfCT 
OfflCEKf.VTUFE ft EQUIPMENT 
6*1$ til TV.C^A LiPGRAD 773 : HiOPA.NTS OU 00?^, FKV 
841$ EQUIPMENT 

641$ UPGRADE Of 45CRANI EUlA WATER S'JFFiYf 2ND PHASE* *DE5GN ft CONSTPUCUC^O 
WATEA TRiA TMENT PLANT ANO NEW DAM (COUNTER FL’f*D5) 

PELOCATlO*T Of SA?-Q*T MJNdf AL C<FOT 
l i 20 KEXWDrX FlPlACEMEN f ANO UfG P AD V3 ( VO- MASTER FLAN) 
i 420 FIFE UNE fF.OU WTIHOOGTE /ANTOfilSVKI Ff PLACE 
8 1 2’9 TOOLS AND E QU7MENT 
8 i 20 1 1 Ml NEWTON FESEKVOR 


0*n RrA 
CNv’’ Fvr-.i 
[itffml la&s 


O^fvivS 
0*1 tvfi 
0*n fv/A 

i**3 fitarul Loan 


O AftFw^f 
OaiFu'A 
0»nFtf^ 

0*nfw5» a>j E»twrjl Uj-a 


C7*-vfwvft 

Oaifw^l 

0*n 

O*-* fwA 
0*lFv/vit 

0*nf<^t 

lei's MG 
O*-' f«-r«h 
0*1 f^A 
ftA S-tV<« Ir.y 
0*1 FirA 
0*nFvr-3i 


0*1 RrA i<4(i^kmI Ioau 

IrtnNUw'Li'JWG 

IrttfNllwr* 

(••tHUllWN 
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